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de crossin 


* of that 


Boston & 
topped some 
ed change 
von merchants, is now in a fair way to a 
‘iement, and the work may soon recom- 
nee. The basis of the change is formu- 
ted in a bill now before the Legislature, 
sviding that the city shall pay for all 
ork rendered useless by the proposed 
bange, which is to depress instead of ele- 
mte the tracks. The city, in addition, wiil 
y 10% of the cost of abolishing the cross- 
gs of the two original tracks, the State 


RAILWAYS. 


\*penotes that this work is advertised in 
. Engineering News.) 


ssACHUSETTS.—The work of abolishing 
— gs in Lynn, begun last year by 


Maine R. R., and which was 
months ago pending a pro- 
in the plans suggested by 


cost, and the railroad 65%., 


meept that the Boston & Northern St. R. R. 


ys 15% of the cost where its tracks cross. 
he Boston & Maine R. R. assumes the cost 
ve to the extra two tracks. J. P. Snow is 
». Engr. Boston & Maine R. R. 


MASSACHUSETTS.—The harbor tunnel bill, 
s finally reported to the Legislature, pro- 
des that the tunnel shall be immediately 
ectrified as soon as built; that within five 
eats the New York, New Haven & Hartford 
ball electrify as far as Readville, and that 
ithin three years the Boston & Maine R. R. 


















years, 


p Pittsfield, 


Jbany. 


Pa., is Ch. 


ball electrify from Lynn to Beverly, if the 
jem grade crossings are abolished within 


MASSACHUSETTS.—New York, New Haven 
Hartford R. R.—Press reports state that 
fhe Berkshire division, from South Norwalk 


Mass., will be double-tracked 


» accommodate the heavy traffic that may 
sent over it as the result of recent 
hanges in the operation of the Boston & 


PENNSYLVANIA.—Bessemer & Lake Erie 
R. Co—This company has appropriated 
1,000,000 for improvements; of this, $300,- 


) will be expended at Albion, Pa., in im- 
roving the yards. H. T. Porter, Greenville, 
Ener. 

GEORGIA.—Elberton & Bastern Ry. Co.— 
This company has been granted a charter to 
onstruct a railroad from Bilberton to Wash- 
ington and Lincolnton, a distance of 50 
niles. The incorporators are W. O. Jones, 


F. Anderson, J. H. Blackwell, Elberton ; 






improvement 
















h. Engr. 
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"y has recently been 


A. Moss, Tignal; and M. A. Pharr, Wash- 
‘on. 
MICHIGAN.—Pere Marquette R. R.—The 


work to be undertaken con- 


ists mainly in building ing tracks, yard 
racks and about 40 Ses . n 


rack. J. F. Deimling, Detroit, Mich., is 


of second main 


ILLINOIS.—Hamilton Ry. Co.—Press re- 
orts state that this company has been in- 
erporated to construct a railroad from the 
ridge spanning Mississippi River, between 
Hamilton, Ill, and Keokuk, Iowa, to the 
ties of Hamilton and Warsaw. The incor- 
orators are George Higginson, Jr., Win- 
etka, Ill; Joel D. Harvey, Geneva, II1.; 
seph L. Valentine and Hoyne Wells, Chi- 
ago; and Apollos W. O’Hara, Carthage, III. 
MISSOURI.—Missourt Pacific Ry.—Import- 
s improvements now planned include bal- 
ing and the laying of heavier rails on 
we main line. and the filling of a number 
i trestles and bridges. 
double-tracking between Jefferson City 
ne Junction, between Bald Knob and 
: ~ Rock, — = was commenced in 
0. ve r 
oa are being cummueen at on 

¥, Mo. 


¥. Neb. FE. Mitche' 
Engr l, St. Louis, Mo., is 


Also the completion 
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counties to a connection with the Texas & 
Pacific Ry., at Midland, a distance of 175 
miles. The directors are J. A. Underwood, 
Honey Grove; J. D. Bedford, Amarillo; R. E. 
Underwood, Amarillo; J. F. Sadler, Weather- 
ford; Robert E. Davis, Amarillo; Mike C. 
Lamaster and J. M. Neeley, Amarillo, Tex. 


OKLAHOMA.—Wichiita Falls & North- 
western R. R. Co.—This company is consid- 
ering the extension of its line northward 
through Woodward to Fort Supply. R. A. 
Thompson, Wichita Falls, Tex., is Ch. Engr. 


#IDAHO.—The contract for constructing 
the Boise roadbed for the branch railway 
from Barberton to the Arrow Rock dam has 
been awarded to MANEY BROS., Boise, 
Idaho, at $75,150. 


ELECTRICAL RAILWAYS. 
(#Denotes a contract awarded.) 


MONTAGUE, MASS.—The directors of the 
new Millers River St. Ry. Co have peti- 
tioned the Selectmen for permission to locate 
tracks and all necessary turnouts, switches, 
poles, wires, etc., in town as follows: From 
the terminus of the present tracks up Main 
St., up Franklin St., thence to and across 
the bridge over Millers River to the town 
line between Montague and Erving. This is 
the first step in building the connecting link 
between Turners Falls and Orange. Noted 
under Millers Falls, April 27, 


BOSTON, MASS.—The Boston & Northern 
St. Ry. Co. contemplates double tracking its 
line from Malden to Revere Beach. R. S. 
Goff, 84 State St., Boston, is Vice-Pres. and 
Gen. Mer. 


MINEOLA, L. I.. N. ¥.—The New York & 
North Shore Ry. Co. is making surveys for 
an extension of its line. The rail order has 
beon placed. 


SYRACUSE, N. Y.— The Public Service 
Commission, Second District, has authorized 
the Syracuse. Watertown & St. Lawrence 
River R. R. Co., to construct a railroad from 
a point near stop No. 9, on the Syracuse & 
South Bay R. R. to Breverton, six and one- 
third miles. Work will begin at once, it is 
stated. Noted on June 15. 


WELILSBORO, PA.—According to press re- 
ports, Baer & Davis, contractors, of Phila- 
delphia, are looking over the proposed trolley 
line from Wellsboro to Mansfield for the 
Tioga Traction Co., and will offer bids. It 
will require two years to complete the entire 
system, including subsidiary lines. 


ESSINGTON, PA.—The officers of the new- 
ly incorporated Philadelphia Ry. Co. have 
planned extensive improvements to their 
road. one of which is the double-tracking of 
the line westward from the Schuylkill River. 
At Essington it connects with the tracks of 
the Chester Short Line, over which its cars 
pass to Chester. It is now proposed to con- 
tinue the line from Essington to a Media 
connection. In order to do this, it will be 
necessary to extend the line about half a 
mile, which will involve the necessity of 
abolishing a grade crossing of the Baltimore 
& Ohio R. R. between Prospect Park and 
Folsom. When this improvement has been 
made the line will run north through Pros- 
pect Park an! Folsom, northeast to Morton 
and West from Morton to Media. The Phila- 
delphia Ry. Co, has already provided steel 





, NEW YORK CITY SUBWAYS. 


The Board of Estimate has awarded to 
the Brooklyn Rapid Transit Co. the con- 
tract to operate certain subways and ex- 
tensions of elevated lines for which bids 
were published in Engineering News, Nov. 
3, 1910. The lines to be constructed by 
the city, to be operated by the Brooklyn 
Rapid Transit Co., are as follows: 


NEW LINES. 
Miles. Cost. 


Broadway. Battery to} 

Ninth Shs Mikis aivtien es ame { $17,200,090 
Broadway, Ninth to 42d} 49 

St.. and Seventh Ave.,| 

424 to 50th Sts.......... J 13,509,000 
59th St. to Queensboro Plaza 2.3 2,500,000 
Battery tunnel to Fourth 

Ave., Brooklyn .......... 1.9 8,200,000 
yet hs. eave cna sb ew css 2 500,000 
Wamekes WR cc6 6 ccc ceuiccvecs 8 3,500,000 
Union Square to Eastern 

District pibhtes ached oo 5 18,000,000 
LINES UNDER. CONSTRUC- 

TION BY E CITY. 

Fourth Ave., Chambers to 

40th St., Brooklyn........ 5.7 20.000.000 
Centre St. loop............. 1.5 7,890,000 
LINES TO BE CONSTRUCTED 

ee A 
Flatbush Ave. connection... 1.7 3,200,000 
Reconstruction South Brook- 

Rh MRE Adc ov oa oes das See 12.3 12,300,00') 
Third Ave. extension to Ft. 

TON «Sis s. 6 6k 6. case's 15 1,200,000 
Long Island City extension.. 4. 8.300,000 
Jamaica extension ......... 4. 3,100,000 
Myrtle Ave, line to Luteran 

emetery ......--. Devgived 2 800,000 

Third tracking to Fulton 

St., Myrtle Ave. & Broad- 

WEY TMES ccsceccccscccses 9.3 2,500,000 





Total... ...++..++.-+«94.8 $412,600,000 


bridges over the waters its line crosses, and 
will shortly double-track the line from the 
Schuylkill River to the western terminus. 
The officers are: Pres., I. H. Silverman; 
Treas., Benjamin Wolf; and Secy., Alvin W. 
From. 

EPHRATA, PA.—The Ephrata & Lebanon 
St. Ry. Co., Mentzer Bldg., Ephrata, Pa., 
will soon commence actual construction on 
its 23-mile line to Lebanon and is in the 
market for construction supplies. The of- 
ficers are H. H. Singer, Pres., Ephrata, Pa. ; 
M. H. Shirk, Secy. & Treas., Lincoln, Pa. ; 
D. B. Hoover, Supt. 

NEW CASTLE, PA.—The Beaver Falls, 
Koppel & New Castle St. Ry. has been 
granted a franchise for a period of 25 years. 


NORTHUMBERLAND, PA.—The _  Lewis- 
burg, Milton & Watsonville Passenger Ry 
Co. contemplate the extension of its lines to 
Northumberland, where it will connect with 
the line of the Sunbury & Northumberland 
Electric St. Ry. or the Sunbury & Selins- 
grove Electric St. Ry. Charles S. Johann, 
Philadelphia, is Ch. Engr. 


TITUSVILLE, PA.—The Titusville Electric 
Traction Co. has decided to issue additional 
bonds, to provide for constructing and equip- 
ping 34 miles of line. An extension to Cam- 
bridge Springs, Crawford County, Pa., and 
an extension southward to Oil City, Venango 


County, Pa., will be made. W. J. Smith 
Titusville, is Pres. and Gen. Mer. 
WASHINGTON, D. C.—The Washington 


Ry. & Light Co. is considering plans to 
double-track its line between Anacostia and 
Congress Heights. 

PORTSMOUTH, VA.—The Norfolk & Ports- 
mouth Traction Co., according to reports, 
proposes to build a line through Hatton St., 
between Glascow and London Sts. 3B. C. 
Hathaway is Gen. Mgr. 


MORGANTOWN, W. VA.—The National 
Power Co., Pittsburg, has been granted a 
charter, under the laws of West Virginia, to 
build a trolley line from Point Marion up 
Cheat River. The incorporators are F_ B. 
Parriott, W. B. Beecher, EB. J. Cole, W. H. 
Young and 8S. B. Kelley, all of Pittsburg. 


CHARLESTON, W. VA.—The Charleston- 
Dunbar Traction Co. has been chartered 
to build a railway from Charleston to Dun- 
bar. The incorporators are Fred Paul Gross- 
cup, Paul B. Grosseup and W. C. Davisson 


#GASTONIA, N. C.—A contract has been 
let bv the Piedmont Traction Co. to the 
DURHAM IRON WORKS for 700 tons of 70- 
Ib. rails, to be used on the proposed line 
from Burlington to Haw River. T. C. Lee is 
Ch. Engr. 

RALEIGH, N. C.—The Carolina Power & 
Light Co. will probably award contracts in 
the near future for the construction of a 
3-mile extension from the city limits to the 
Raleigh Country Club. H. C. Taylor, 8 W 
Martin, Raleigh, is Ch. Engr. 


COLUMBIA, 8S. C.—The Columbia Ry.. Gas 
& Electric Co. has petitioned the City Coun- 
cil to make the following additions to its 
system: A double track beginning at the 
intersection of Gervais ani Sumter Sts., and 
running along Gervais St. to the eastern 
side of the intersection of Gervais and Hen- 
derson Sts. Also the right to run a double 
track curve from the present double track 


As shown in the above, of the total $112,- 
600,000, the city provides $58,400,000 in new 
cash, and allows $27,800,000 for completion 
of lines now under construction This 
leaves but $26,400,000 for the B. R. T. to 
furnish. 

The following lines were offered the In- 
terborough Rapid Transit Co., which com- 
pany refused to accept them on the terms 


offered : 
LINES. 
Miles. Cost 

Lexington Ave., 35th to 

We ON aot cadesae vs 5.1 $27,700,009 
Westchester Ave. to Bronx 

WOE 6k ceases ES 3.1 8,000,0% 
Jerome Ave. to Kingsbridge 

WORE: ie ein ciétion ed sdR es 44 600,000 
Westchester Ave. from 

Bronx River to Pelham 

Bay POPE. 66.0 csicctee ven 4.1 2,700,000 
Jerome <Ave., Kingsbridg 

Road to Woodlawn........ 1.7 1,300,000 
White Plains Road..... ain”. 4,600,000 
Seventh Ave., Times Square 

i CN vc scenenti sane 4 21.000,000 
Whitehal! tunnel. Brooklyn. 1.7 7,500,000 


Flatbush Ave. and Eastern 


Parkway to Buffalo Ave... 3.2 10.500.000 


Livonia Ave., New Lots.... 2.4 1,700,000 
Nostrand Ave. to Flatbush 

RON i666 66 406- % CNET Ces 2.4 3,700,000 
424 St. Times Square to 
* Steinway tunnel ......... 2 1,800,000 
Steinway tunnel adjustment 

at Grand Central......... 500,000 


*Steinway tunnel .......... 1.6 

Tunnel to Queensboro plaza. 8& 3.700.000 
Asteria. WMS. ..6606<crccevecee 2.4 A 
Corona and Woodside....... 3. 2,200,000 


*The sum of $3,000,000 to be allowed the 
Interborough for the interest in the tunnel. 


New York, July 6, 1911. 


in Sumter St at the intersection of Sum 
ter and Gervais Sts.. to connect with the 
proposed double track in Gervais St \ 
single track beginning at the intersection 
of Gervais and Pickens Sts. and running on 
Pickens St. to the intersection of Pickens 
and Hampton Sts., thence running on Hamp 
ton St. to the intersection of Hampton and 
Gregz Sts., thence running on Gregg St. to 
the intersection of Gregg and Taylor Sts 
and joining the present single track on the 
north side of Taylor St A single track be 
ginning at the intersection of Gervais and 
Huger Sts. and running on Huger St. to 
the intersection of Huger and Hampton Sts 


thence running on Hampton St. to the in 
tersection of Hampton and Gist Sts. to the 
intersection of Gist and Laurel Sts A 
double track at the intersection of Sumpter 
and Pendleton Sts., from the double track 
on Sumter St. on a curve into Pendleton 
St.. running in an easterly direction, and 
thence a single track running on Pendleton 


St. to the intersection of Pendleton and Bull 
Sts., thence running on Bull St. to the in 
tersection of Bull and Green Sts thenes 


running on Green St. in an easterly dire 
tion to a point near the Southern Ry and 
thence across Hardin St. to the western end 
of Divide St. in the town of Shandon 
LAKE WEIR, FLA.—The Lake Weir, Ocala 
& Silver Springs Suburban R. R. Co. ha 
been organized to build an electric railway 


between Lake Weir Ocala and Silver 
Springs, it is reported D. S. Woodrow i 
Pres.: E. W. Davis is Secy. and Treas 
MONTGOMERY, ALA.—The Alabama Trac 
tion Co. has been granted a franchise to 
extend its line along Montgomery St. as far 
as McDonough St. 


NASHVILLE, TENN.—Construction work 
has been started by the Fidelity Securitte 
Corporation, who are in charge, for the 
Nashville-Gallatin Interurban Ry. Co. The 
line will connect Nashville and Gallatin 
about 27 miles The company desires to 


purchase steel for bridges, 70-Ib. rails, ete. H 
H. Mayberry is Pres. and Pur. Agent M 
A. Pitts is Vice-Pres.; R A. Balley is Secy 
and M. A. Stainer is Ch. Engr Noted 
May 25. 

CLEVELAND, OHIO.—O. P. Van Swerin 
gen, M. J. Van Sweringen and associates, are 
planning to build an electric railway here 


DUBLIN, OHIO.—A railway from Dublin 
to Fishingers is being promoted. The Col 
umbus, Urbana & Western Traction Co. has 
charge of the work. An extension to a point 
near Columbus will ultimately be made. An 
appropriation of $50,000 has been made 

EAST YOUNGSTOWN, OHIO.—The Penn 
sylvania & Mahoning Valley Ry. has asked 
the Council of East Youngstown to pass an 
ordinance granting it the right to construct 
and maintain double tracks through East 
Youngstown from Stop 8 M. E. MeCaskey, 
Youngstown, i, Vice-Pres. and Gen. Mar. 

INDIANAPOLIS, IND.—Bids will soon be 
asked for by the Indianapolis, Nashville & 
Southern Traction Co., it is stated, for the 
construction of a railway between Indian 
apolis, Trafalgar, Nashville, Bloomington, 
Bedford, Mitchell, Orleans and French Lick 
Thomas F. Wakefield is Secy. 

FREEPORT, ILL.--The Freeport Ry & 
Light Co. will rebuilt its line between Tay- 
lor’s Park, in East Freeport and Whistler 
St.. this city. Rails of 80 Ibs. will be used 

DES MOINES, IOWA.—The contracts for 
the laying of new track and special work 
will be let by the Des Moines City Ry. Co 
within a few weeks. One 2,000-KW. turbine 
will be purchased for its power house J 
E. Welsh, 205 Mulberry St., is Ch. Engr 


DAVENPORT, IOWA.—The Davenport & 
Muscatine Interurban R. R. Co. have decided 
to increase its capital for the purpose, it is 
believed, to build a new line. 


#OMAHA, NEB.—A _ contract has _ been 
awarded by the Omaha, Sloux City & North- 
ern Ry. Co, to the KANSAS CONSTRUC- 
TION & IRRIGATION CO., Garden City 
Kan., to build an interurban electric rail- 
way from Omaha, Neb., to Sioux City by 
way of Blair, Tekamah and Decatur, about 
miles. The route indicated seems to .fol- 
low the old survey of the Omaha and North 
ern, a project of the late E. P. Reynolds 
Jr.. Wymore, Neb., and Capt. T. P. Gere. 
St. Paul, Neb.. formerly of Sioux City, which 
war abandoned after the Great North- 
ern Railway built its line to Ashland. B 
M. McCue is Pres.: B. L. Allen is Ch. Engr 
E. A. Tennis, of Garden City, Kan., is in- 
terested in the project, it is stated. 


MIDDLETOWN, MO.—The St. Louis, St 
Charles & Northern Traction Co. will prob- 
ably begin work within the next eight 
months on a line to connect St. Louis, St 
Charles. Old Monroe, Middletown, Laddonia 
and Mexico. The motive power will be 
electricity or gasoline. C. B, Duncan, Corso, 
is Pres.; R. E. Race, Mexico, is Gen. Mer. 

COLDSPRING, MO. — The North & South 
Electric Ry. Co. proposes to build 200 miles 
of railway. Surveys are being made, and 
part of the capital has been paid in. Henry 
Roher, Room 700, Fullerton Bidg., St. Louis, 
is Ch. Engr. 


SAN DIEGO, TEX.—A survey is being. 
made by the Texas-Mexican Co. for a new 
route which will do away with the two 
bridges San Diego Creek and curves of the. 
present route. The new line will be south 
of the town. 

LONGVIEW, TEX.—The Longview & Junc- 
tion St. Ry. Co. will probably let contracts 
for rebuilding one mile of its line and for 
the construction of one mile, G. A. Foster, 
Longview, is Pres. 
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GRAND JUNCTION, COLA.—The Grand 
Junction & Grand River Valley Ry. Co. has 
secured a right of way, it is stated, 
tween Clifton and Grand Junction. 
will probably be started at once. 

PORT ANGELES, WASH.—A. 0. Powell, 
Rufus R. Wilson, C. F. Farmer, T. T. Ald- 
well and associates are reported to be the 
organizers of a company for the purpose of 
constructing a 5l-mile railway from Port 
Angeles and Port Ludlow. 

WHITE SALMON, WASH.—Representa- 
tives of the Mt. Adams Ry. Co. are negotiat- 


ing for right-of-way for a line up _ the 
North Bank to White Salmon. W. W. Swan, 
this city, is Pres. 

LOS ANGELES, CAL—The Glendale & 


Eagle Rock Ry. Co. contemplates building a 
line from its present terminus, at Fourth 
St. and Brand Boulevard, through the Val- 
ley View tract, across the Los Angeles River 
into Griffith Park. Plans, it is stated, are 
being prepared. E. D. Goode, 329 Cedar St., 
Glendale, is Pres. and Gen. Mgr. 


LIGHT AND POWER PLANTS. 


(*Denotes that this work is advertised in 
Engineering News.) 


BOSTON, MASS.—The present contract 
with the Rising Sun Street Lighting Co. has 
been extended to Feb. 1, 1912, at $23.60 per 

ear per lamp. L. K. Rourke is Comr. Pub. 

ks. Noted June 8 


BARKER. N. Y.—A franchise has been 
granted to the A. F. Sweet Electric Light & 
Power Co., Medina, to light Barker. 


+#NEW YORK, N. Y.—A contract for fur- 
nishing electric-driven pumps for the court- 
house and ee has been awarded to 

EVANS-ALMIRAL CO., New York, 
at $11,681. 

*Bids will be received at the office of the 
Quartermaster, Madison Barracks, New 
York, until 2 p. m., July 27, in triplicate, for 
the removal of old and installation of new 
steam boilers in five officers’ quarters at this 
post. Plans and specifications’ may be had 
at the office of the Quartermaster. 

Bids will be received at the Dept. of 
Public Charities, foot of East 26th St., until 
2.30 p. m., July 14, for furnishing all the 
labor and materials required for the instal- 
lation of two new boilers and accessories in 
the power house, Metropolitan Hospital Dis- 
trict, Blackwells Island. Blank forms and 
further information may be obtained at the 
office of the Supervising Engineer of the 


Department, foot of East 26th St. Michael 
J. Drummond is Comr. 
POUGHKEEPSIE, N. Y.—The Central 


Hudson Gas & Electric Co., a consolidation 
of the Poughkeepsie Light, Heat & Power 
Co., the Newburgh Light, Heat & Power 
Co., and the Hudson Counties Gas & Elec- 
tric Co. has applied to the Public Service 
Commission for permission to issue $600,- 
000 bonds, to be used for improvements and 
extensions. 


STONEHARBOR, N. J.—A gas plant is 
being considered, it is stated. 


PHILADELPHIA, PA.—The Philadelphia 
Electric Co. is preparing to have a J 
addition erected to its plant at 26th and 
Christian Sts. Plans have been prepared by 
John T. Windrim. 


WILMINGTON, DEL.—The Wilmington & 
Philadelphia Traction Co. will begin construc- 
ion work at once on an addition to its Bran- 
dywine power plant, near Buena Vista St. 
The building will be 100 x 80 ft., steel and 
brick will be used and equipped with 300- 
HP. boilers, mechanical coal-handling ma- 
chinery and a Curtis steam turbine and a 
Worthington surface condenser. 


WASHINGTON, D. C.—A reorganization of 
the Alexandria Electric Co., which owns the 
electric franchise in this city, and is ex- 
tending its lines through Alexandria County, 
has been made. Under a new charter, grant- 
ed by the State Corporation Commission, the 
company will be known as the Alexandria 
County Lighting Co. Thomas C. Coleman, 
of Baltimore, retires from the presidency of 
the company, and George E. Warfield, cash- 
ier of the First National Bank, has been 
chosen to succeed him. Francis R. Weller, 
former Gen. Mgr., has been made Vice- 
Pres. A. C. Portner is a Director. The new 
charter allows the company to increase its 
capital stock to $550,000, of which $50,000 
will be spent at once for the installation of 
additional machinery. 


HARDWICK, VT.—The citizens have voted 
$65,000 to increase the capone? of the elec- 
tric plant. A dam, 13 ft. high, will be built, 
it is ‘stated. 


#+BLUEFIELD, W. VA.—A contract for the 
completion of the Coal Gas Works, owned by 
the Bluefield Gas & Power Co., which in- 
cludes 15 miles of gas mains, four benches, 
two No. 3 retorts, etc., has been awarded to 
KERR-MURRAY MFG. CO., at $130,000. L. 
I, Polliett is Designing Engr. 


DALTON, GA.—J. F. Joerissen, Atlanta, 
representing the Georgia Power Co., will 
make application for a franchise to bring 
its lines into Dalton. This is part of the 
plan to build a line from Atlanta by way of 
Marietta, Cartersville and Calhoun, and ter- 
minating at Dalton. 


LOUDON, TENN.—The East Tennessee 
Light & Power Co. have been making a sur- 
vey near Loudon for the purpose of build- 
ing a transmission line into Loudon. It is 
believed the line will be extended to Knox- 
ville. A power plant is under construc- 
tion at Parksville, on the Occee River, Poke 
County. 


MEMPHIS, TENN.—A permit has been is- 
sued at the office of D. C. Newton, City 
Building Comr., for a power house for the 
new union passenger station to be located at 
South Second St. and Caroline Ave. The 
structure will be one story, of brick con- 
struction with concrete foundation and roof. 
The cost will be $40,000, according to ap- 
plication for permit filed with Mr. Newton 
by Murch Bros. Construction Co., the con- 
tractors. 
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#+LATHROP (Sharpsburg post-office), 
OHIO.—A contract has been awarded to E. 
ELFORD, of Lathrop, for the construction 
of a power house and coal tipples for the 
Black Diamond Coal Co. 

NEW PHILADELPHIA, OHIO. — The 
County Electric Co. has been incorporated 
for the purpose of building and operating 
plants to supply electric current to New 
Philadelphia and surrounding towns. The 
incorporators are 8. L. Londen, H. K. Cra- 
Tae: > 4. Purcell, MR. ‘Theraten, eae 2. 

er. 


BEACH CITY, OHIO.—The Beach City 
Electric Light & Power Co. has been in- 
corporated to manufacture and sell electric 
current. The incorporators are: A. H. El- 
liott, Iva Arnold, W. H. Smith, George D. 
Viere and A. T. Dennis. 


#OTTAWA, OHIO.—A contract for plumb- 
ing, heating and ventilating system, to be 
installed in Court-House, to be erected. has 
been awarded to the SAMUEL A. ESSWEIN 
HEATING & PLUMBING CO., Columbus, at 


#+STEUBENVILLE, OHIO.—The contracts 
for heating and ventilating systems for the 
Lincoln Ave. school and the Garfield School 
for which bids were opened on June 26 have 
been awarded to BARTLETT BROS., Cleve- 
land, as follows: Garfield School, $3,415 and 
Lincoln Ave., $3,571. 

+CANTON, OHIO.—Contracts for neces- 
sary equipment for producing power for the 
auxiliary station have been awarded as 
follows: The RUSSELL ENGINE CO., for 
two engines, $5.975; two generators to the 
FT. WAYNE ELECTRIC CO., Ft. Wayne, 
Ind., $4,640, and the WICK BOILER CO., 
Detroit, Mich., one 300-HP. vertical boiler, 
$3,204. 

SOUTH BEND, IND.—The Indiana & 
Michigan Electric Co. is contemplating ex- 
penains $100,000 for underground conduit 
work. 


ELKHART, IND.—The Indiana & Michi- 
gan Electric Co., 220 W. Colfax Ave.. South 
Bend, will probably do its own work nec- 
essary to reconstruct its dam and build a 
power house at Elkhart. About 3,000 HP. 
will be developed. F. A. Bryan is Gen. 
Mer., and William G. Fargo, Jackson, Mich., 
is Hydraulic Engr. Noted June 22. 


+NEGAUNEE, MICH.—A _ contract has 
been awarded to W. H. YATES, Negaunee, 
representing the Allis-Chalmers Co., Mil- 
waukee, Wis., for improving the electric 
light plant, which includes one 3850-HP. 
cross-compound Corliss type engine, to drive 
200-KW. alternator and auxiliaries, switch- 
board, etc., to cost about $15,000. 


ALLEGAN, MICH.—Burrell Tripp of this 
city and A. C. Runyan of South Haven have 
asked the City Council for a franchise to 
establish a gas plant to be built this sum- 
mer at an estimated cost of $20,000. 

ALTON, ILL.—The Alton, Jacksonville & 
Peoria Ry. Co. has awarded a contract to 
J. J. WUELLNER & SONS for the construc- 
tion of its new power station, located about 
nine miles outside of Alton. The cost is 
estimated at $10,000. 


DES MOINES, IOWA.—See item under 
Electric Railway for low-pressure turbine. 


TOWER, MINN.—Bids will be received by 
Charles Lang, City Recorder, until 3 p. m., 
July 10, for the construction of a power 
plant in accordance with plans and specifi- 
eations on file with the City Recorder and 
with D. A. Reed, Consult. gr., 423 Ly- 
ceum Bldg., Duluth, Minn. Four separate 
contracts for this work will be executed un- 
der the following heads: Concrete dam and 
power house, electrical apparatus, hydraulic 
apparatus and transmission line. 


FAIRVIEW, S. DAK.—The Fairview Mill- 
ing Co. will let contracts for the construc- 
tion of the proposed dam to develop 500 
HP. The Missouri Valley Engineering Co.; 
Mitchell, prepared the plans. The cost is 
estimated at $100,000. 


DENBIGH, N. DAK.—Bids will be received 
by Joseph Craft, Clk. Bd. of Education, until 
July 25 for the installation of a heating plant 
in the Denbigh School. 


#HELENA, MONT.—A contract for the 
installation of lighting system and fixtures 
for the State Capitol Building has been 
awarded to MOREAN CO., Cleveland, Ohio, 
at $10,000. 

KANSAS CITY, MO.—Bids will be received 
until July 15 by the City Purchasing Agent. 
for furnishing and delivering at the Quin- 
daro Water Works pumping station, Kansas 
City, Mo., a direct-current turbo generator 
for furnishing electricity for lights and 
power purposes. 


MEXICO, MO.—The City Council has 
granted a 30-year franchise to the Mexico 
Power Co. for a central heating plant, which 
is to be installed this summer in the down- 
town district. This company owns the wa- 
ter-works system, electric light plant and 
gas plant here. It is proposed to utilize the 
exhaust steam from the electric light plant 
to heat the city. 


CLARKSVILLE, ARK.—A municipal light- 
ing plant, a sewer system and water-works 
will be built, it is stated. The remains of 
the old plant, which was destroyed by fire. 
will probably be purchased. The work will 
be started at once. 

WACO, TEX.—The Waco Gas & Bilectric 
Co. has been incorporated. J. F. Strickland, 

. Goodwin and M. B. Templeton are re- 
ported the incorporators. 


TEMP!M. ARIZ.—The Reclamation Service, 
through its local engineer, C. H. Fitch, has 
made application for the privilege of erect- 
ing a 10.000-volt transmission line in Tempe. 
The proposed line is to come in from the 
south at Mill Ave. and Bighth St., and ex- 
tend to the government’s pumping plant 
which is now being constructed on the San 
Francisco River. 

CHICO, CAL.—The Pacific Gas & Electric 
Co. is preparing to spend about $100.000 in 
perfecting and extending its gas mains and 
feeders, In Chico Vecino over $16.000 will 
be expended, $19,000 will be spent in Chap- 
mantown, apd at the gas works, Second and 


pairing and 


Sts., $55,000 will be used in re- 

adding to the capacity of the 

In other parts of Chico $20,000 will 

spent-on improvements. A 100,000 cu. 

ft. gas holder will be erected at Second and 
Cherry Sts. 

MADERA, CAL.—The Board of Trustees 
passed an ordinance granting a franchise to 
F. O. Roberts to lay gas pipes, mains and 
conduits; also to erect and maintain a gas 
plant and system. 


+PASADENA, CAL.—A contract for which 
bids were opened on June 20 to install steam 
turbine generator, condenser pump and aux- 
iliaries at the -municipal lighting plant has 
been awarded to the WESTINGHOUSE 
ELECTRIC & MFG. CO., Pittsburg, Pa., at 
$22,855. The other bidders were: Allis- 
Chalmers Co., $28,090; General Electric Co., 
oe: De Laval Steam Turbine Co., $31,- 


SACRAMENTO, CAL.—An appropriation of 
$103,000 has been made by the State Legis- 
lature for a power plant equipped with gas 
and electrical machinery. 


SANTA ROSA, CAL.—The contract for 
the construction of a power house and laun- 
dry, mechanical equipment, heating and 
laundry machinery, for which bids were 
opened June 8, has been awarded to HOYT 
514.176 Santa Rosa. The estimated cost is 


SENECA, CAL.—The Indian Valley Elec- 
tric Light & Power Co. expect to call for 
bids in about 30 days for water power de- 
velopment and a 25-mile transmission line. 
The company will have a total development 
of 31,500 HP. water-power, which includes 
the operating plant at Greenville. The main 
= are at 1116 Crocker Bidg., San Fran- 
cisco. 


HAMILTON, ONT.—The Board of Control 
have recommended that the Council submit 
a by-law to the ratepayers to raise $505,160 
for the purpose of constructing a plant to 
distribute hydro-electric power and light. 


PRINCE ALBERT, SASK.—Bids will be 
received by C. O. Davidson, Secy.-Treas., 
until July 15, instead of closing on June 26, 
for electrical equipment to be installed at 
La Colle Falls Power Station. Noted June 1. 


BRIDGES. 


BOSTON, MASS.—Bids will be received un- 
til July 11 for repairing the draw foundation 
at Warren Bridge. L. K. Rourke is Comr. 
of Pub. Wks. 


HINCKLEY, N. Y.—Plans have been pre- 
pared for the construction of a reinforced 
concrete bridge, to cost $14,000. 


NEWARK, N. J.—Bids will be received by 
the Committees of the Board of Chosen Free- 
holders of Essex County until 2 p. m., July 
9, for the following work: constructing con- 
erete arch bridge on Parkway, Montclair; 
concrete arch bridge on Maple St., West 
Orange; concrete culvert on Ridgewood Ave., 
Glen Ridge; concrete culvert on Pleasant 
Valley Way, near Pleasantdale School House 
West Orange; iron pipe drain on Bloomfield 
Ave., near Belmont ave., Belleville; recover- 
ing bridge with concrete on Dutch Lane, 
Caldwell; laying 300 ft. of 42-in, reinforced 
concrete pipe on Long 8t., East Orange, and 
400 ft. of 56-in. reinforced concrete pipe on 
Walnut St., East Orange; furnishing and set- 
ting 1,500 ft. of wooden post and rail fence 
on Watchung Ave., Bloomfield, and 500 ft. 
of wooden post and rail fence on Joralemon 
St., Belleville; furnishing and laying 1,300 ft. 
of 20-in. vitrified pipe on Westfield Ave., 
Caldwell. James Owen is City Engr. 


*#KUTZTOWN, PA.—The contract for con- 
structing a reinforced concrete arch bridge at 
Kutztown has been awarded to CARL R. 
CAMP, Montrose, Pa., at $10,638. 

*BALTIMORE, MD.—Bids will be received 
by the State Roads Commission until] noon, 
July 17, for building a bridge over the Nan- 
ticoke River, between Dorchester and Wico- 
mico Counties, at Sharptown; total length 
of bridge to be 640 ft., including pivot draw, 
with two 75-ft. openings, six spans, deck 
plate girder construction, draw span through 
riveted truss. John M, Tucker is Chn., and 
E. B. Goslin, Secy. 

SHARPTOWN, MD.—Bids will be received 
by the State Roads Commission Union Trust 
Bidg., Baltimore, until July 17, for con- 
structing a bridge over the Nanticoke River, 
between Winchester and Wicomico Counties, 
at Sharptown ; total length, 640 ft., including 
pivot draw, with two 75-ft. openings; six 
spans. deck-plate girder construction, draw- 
span through riveted truss, 


HARRISVILLE, W. VA.—Bids will be re- 
ceived by the Court of Ritchie County uniil 
July 6 for constructing steel bridges, as fol- 
lows: one 30-ft. span, with 12-ft. driveway, 
across Lafe Collins’ Run, in Clay District; 
one 60-ft. span, with 12-ft. driveway, across 
Bone Creek, in Union District; one 60-ft. 
span, with 12-ft, driveway, across Goose 
Creek, in Grant District; one 130-ft. span, 
with 16-ft. driveway, across South Fork of 
Hughes River, about 200 ft. above the mouth 
of Camp Run, in Murphy District. W. R. 
Meservie is Clk. of County Court. 

JACKSONVILLE, FLA.—Bids will be re- 
ceived by the Board of Commissioners of 
Duval County until 10 a. m., July 7, for con- 
structing a bridge over Nassau River, on the 
Duval Run, Gail L. Barnard is County Engr., 
and C. W. Ellis, Chn. Bd. Comrs. 


MERIDIAN, MISS.—Plang have been pre- 
pared by a committee of railroad officials 
and engineers, recently oppeniee. for con- 
structing a viaduct at Ave., to cost 

*PADUCAH, KY.—The contract for plac- 
ing concrete an for the concrete bridge 
over Island Creek, at Paducah, Ky., has 
been awarded to the RAYMOND CONCRETE 
PILE CO., New York and Chicago. 

LOUISVILLE, Press reports state 
that a practical] agreement has been reached 


between the Louisville Ry., the Kentucky & 
= the City of 


ination of grade crossings along Tie ne 
Loulevilie, Gill be erected 


lant. 


Bist St. 
The cost of the 
work is estimated at $480,000. 


- 
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CLEVELAND, OHIO. - 
ceived by the Board »; 
Cuyahoga County unti| 
for the construction 0; 


report ©, 2822, bride. 
Woodland Road, Warren, 
report No. 2823, bride 


Woodland Road, Warre; 
accordance with the for 
specifications to be furn 
Lander, County Surveyo: 
bogen is Clk. Bd. of Cor 
STEUBENVILLE, 0H) 
ville Bridge Co. has » 
Nelson 8. Miller, Frank 
G, Lee, John F. Flood a 
art, with a preliminary 
erect a bridge across th: 
INDIANAPOLIS, IND 
ceived by the Board of 
10 a. m., July 10, for 
forced concreae arch brid 
Si meohe Ave. Edward 


SOUTH BEND, IND.—! 
by the County Auditor u: 
structing a concrete arc! 
spans, 105 ft. each; es: 
William 8. Moore is City 


CHICAGO, ILL.—Press 
bids will soon be asked 
bridge across the Chicae 
ington St. Estimated eos 
McGann is Comr. of Pub 


WOODLAND, ILL.—Bia 
at the Town Hall, Wood!a: 
July 12, for the constru 
concrete bridge in Belmor 
quois County. The structu 
long; roadway, 18 ft., i: 
plain concrete piers. Dis: 
roadway to bottom of pier 
forced concrete abutment: 
length of wings, 16 ft. 
of concrete in structure, (6 
inforcing steel, 79,265 Ibs 

PLEASANT HILL, ILL 
ceived by J. M. Sweetma: 
10 a. m., July 8, for cor 
span reinforced concret: 
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Township, Pike County. Boston, 
OTTAWA, ILL.—Bids received by egy 
A. E. Bach, County Clk., u: 1 p.m, July a . 
20, for constructing a 30 ncrete bridge Lh 
in Mission Township. Th: ucture will re i, Filla 
quire about 104 cu. yds concrete and od : 
11,523 Ibs. of reinforcing curse : 
FOND DU_ LAC, WIS—The VULCAY Tae 
MANUFACTURING CO., Fon’ du Lac, Wis, et 
has been awarded the following bridge con. town hal 
tracts: Town of Burks, LaCrosse County, Rd Po 
Wis., two-span bridge, 150 ft. long; Camp tions we 
Douglas, Wis., single span, 100 ft, long; Arch., 19 
Townships of Campbell and Bangor, ly woe 
Crosse County, and Barre, Fond du Lae HARTI 
County, single span bridge, 5 ft. long. Joka ceived Db: 
W. Immel is Pres. a 
#CLINTON, IOWA.—The contracts for i MeMa 
constructing bridges 8, 16 and 22 have bees . 
awarded to the JOLIET BRIDGE & IRON a 
CO., Joliet, Ill, at $6,910. ~ 1 . 
TOPEKA, KAN—The contract for fit MMMM be erect 
nishing and erecting one 120-ft. steel bridge West M: 
across Wakarusa Creek, near Wakarusa, x 360 ft 
has been awarded to the TOPEKA BRIDGE and ste 
& IRON CO., Topeka, at $5,800 role 20 
FARGO, N. DAK.—Bids will be recetved for car 
by the Board of County Commissioners at the sect 
the office of Addison Leech, Audr. of Cas tendent, 
County, until noon, July 1°, for construe sembly 
ing the following bridges: 20-ft. woote shower 
bridge between sections 29 and 30, Empir system | 
Township, including wings; 22-ft. woode Main St 
bridge between section 30. Empire Township, Elwell i 
and section 25, Ayr Township, including ALBA! 
wings; 32-ft. concrete bridge in the village the Boal 
of Tower City, with 10-ft. abutments and or om 
8-ft. wings; 20-ft. concrete bridge betweeo The F 
section 36, Everest Township and section 1 . san 
Maple River Township, with 7-ft. abutments $a, Al 
steel] stringers and concrete driveway. cana 
DE WITT, ARK.—Bids wil! be received y commod 
I. C, Gibson, Clk., Arkansas County, until compan! 
10 a. m., July 22, for erecting the follow. building 
ing bridges: one 30-ft., one S0-ft, one 1 
ft., one 100 ft.. one 544 ft., one 225 ft, ome MALO 
80 ft., one 80 ft., one 50 ft. one 45 ft and of the J 
106 ft., one 305 ft.; all to be of steel, 16 ft P. Bad 
wide, with concrete abutments and footings ay 8 
Plans are on file in office of L. C. Smith ng acc 
County Judge, De Witt. Johnson 
FRESNO, CAL.—A. F. Robinson, Bridge NEW 
Engr., for the Santa Fe R. R., Chicago, Ill, a esti 
has made a tour of the California lines southwe 
recommends the construction of bridges # St, for 
follows: Concrete bridge over Kings Ri : $500,000 
at Reedley; concrete bridge 1's miles ft in t 
length between Anwalt and Middle River NEW 
LAKEPORT, CAL.—Bids will be received cone | 
by the Clerk of the Board 0! Saperrio 324 St. 
til 10 a. m., July 10, for fu nishing @ ~ apartm: 
terials, for two bridges in road Distt Montan 
3, In accordance with pleus and, spelue Plans 
tions on file with the clerk Bridge * Whittal 
Middle Creek, 101 ft steel rectare aan of a | 
across Clover creek, 30-ft. st Fourth 
Shafter Mathers is Clk. e Tod co 
ANGELES, CAL.—A contract, a 
bean awarded to CHARLES W. a oe 
LEY, Wilcox Bldg., Los An: les, to tall ggg five, 0 
single track pile trestle brise ve" Avenue 
across the Verdugo Wash Plans 
Burbank extension of the Sawyer 
Ry. Co. George BE. Pillsb: Los det 
is Ch. Bngr. ‘ way. 
NEWPORT BEACH, CA!.-The New? St, is 
Bay Land Co. has secured . MA 
Government to construct « reinio ‘ lans 
crete bridge 180 ft. long. oi a 
—We official Putn 
vised that bonds for ee vy rota 
ted for constructing the ' by an: 
Sve’ the Arroyo Seco. Th bridge g be Shamp 
iit jointly by Los Angele: “ounly To 'y constr 
City of Pasadena. S. J. (an Orin, Eighth 
City Engr., and Herman D *, Cl ™ R 
e 
VACAVILLE, CAL.—Bids in be at Bee 
until July 11, for constr: 'n8 is on 
forced-concrete bridges anc °° 
timated at $15,200. Plans were 


by F. A. Steiger, City Ene 
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I, - 
Bi LLDINGS. UTICA, N. Y.—We are officially informed struction of a Normal School: Hoge & Lueb- +COLUMBUS, OHIO.—The contract for the 
— . that the contract has been awarded to the kert, $223,842; Gormley & Poynton, - erection of a business block on East Long 
en he! > work ig advertised in Turner Construction Co., 11 Broadway, New 000; Melton Construction Co., $217,725; A. St. for Dr. Hamilton has been awarded to 
n'y jspenotes Bn -ing News.) York City, for a reinforced concrete grocery L. Smith, $217,300; Geerks 700 Wyne, $216,- CHENEY & ARCHIBALD, Chicago, Ill. at 
vt 7 : fficially advised warehouse for Johnson & Murrey, to be 900; Arthur Cowsill, $233,760; Davis Con- their bid of $40,550, exclusive of plumbing. 
e ygor, ME We are jn ie epest 8 erected in Utica, N. Y., 300 x ft, four struction Co., $219,440; Allen T. Howison, LIMA, OHIO.—Bids will be received by 
Soug oe city ngor ‘approximate cost jen = height ; floor loads 250 ibs. Linn a 3 = - a — the Board of Trustees of the Lima State 
D By, school bu: - 0s t . uilding at 13th an ts.. S. E.: . Hospital, July 29, for the necessary labor 
Sad 75,000 or Oe a bias. ROCHESTER, N. Y.—A company to be McCray, $67,500; Mexer Morris, $66,361 ; and material for completing infirmary (A), 
od. CW. Siullom known as the Rochester Mansions Co., has Allen T. Howison, $60,388; W. E. Mooney, infirmary (B), Woman's pavillion and iso- 
le recently been formed for the purpose of $67,715; Hoge & Luebkert, $61,272; Skinker lation pavillion for the State Hospital. 
BANGOR MEA G-story eeetpreakiin St. ertes hoe ore et eso on the into no 59,818. All bidders of Wash- George E. Whitney is Secy. of the Board of 
000 u ; east side at a cost of about ,000. » wv Trustees, 
cost Mur is CWE: 000 +WEST POINT, N. Y.—The contract has ARLINGTON, VA.—The following bids PRINCETON, IND.—Bids will be received 
“ubey. HESTE:: N. H.—The sum of $85, been awarded to GEORGE A. FULLER CO. Were received on June 26 at the Bureau of by James Knox Taylor, Superv. Arch., 
d by ANC approp: ted for new school build- for the construction of another addition to Yards & Docks, Navy Dept., Washington, ‘Treasury Dept., Washington, D. C., until 
Albert been the group of academic ‘buildings at West OD. C., for wireless building at the U. S. Aug. 3, for the construction, complete (in- 
Step. nan. MAco An 18-apartment block Point. The structure will be 4-story, base- Reservation, Arlington, Va. Bids received cjuding plumbing, gaspiping, heating appa- 
00, ty STON, Sout to be erected on Har- ment, and sub-basement building, 300 ft. 0m June 26: James L. Parsons, Union Trust ratus, electric conduits and wiring and light- 
cost $50,000 © nton District, for Dwight long and about 150 ft. in depth, and will be Bldg. Washington, D. C., item (1) ing fixtures) of the U. S. post office at 
"ha 18] X ft. E. T. Stewart, erected on a site opposite the old West aca- $80,500, (2) deduct (3) $392, Princeton, Ind. Drawings and specifications 
A, the Arch. demic building. Later it will be connected ‘educt (4) $487, deduct (5) $660, de- may be obtained from the Custodian of site 
ta. ee The site for the high With the other buildings by a memorial duct (6) ——, deduct (7) Davis at Princeton, Ind., or at the discretion of 
canal MASS.—Tae been chosen in the ch, which will serve as the main entrance Construction Co, Inc, Union Trust the Superv. Arch. 
1 Ciy pool of commerce, has neem “Chas. Logue 1? the parade grounds. The cost will be Bldg., Washington, D. C., item (1) $73,900; porT HURON, MICH.—The hardware 
7 ack Bay Fens Boylston Com. about $550,000. Plans were prepared by deduct (2) $660, deduct (3) $200, deduct (4) ..o,e of Beard. Campbell & Ca waa com. 
* oot Seat ‘be erected Cram, Goodhue & Furguson. $060, deduct (5) $400, deduct (6) $1.000, Dictely destroyed ay yt ent 
celvad building is to rece YONKERS, N. Y.—The Ruth Realty co. ‘“educt (7) $500. Arthur Cowsill, 723 15th = }it) er are 7 = a — 
t near FOE Oe " i’ will erect six ‘8-family houses on Hilictt St; .N. W., Washington, D. C. item (1) Gamage done by the fire amounted tc 
: k i Ave $68,883, add (2) $300, deduct (3) $530, de- gia, “one by the fre amounted to 
ae ana Practical Arts BUFALO, N. Y.—Esenwein & Johnson, 781 $250 bea = 5160 te upton Mea CHIC AGO, ILL.—Bids will b eived u 
ew High Se » N. ¥.— pe 23) deduct (7 " e n-Smoo JAGO, -—Bids will be received un- 
want St., a new school in the Pierce Eicott Square Bldg., have completed plans Construction Co. Inc., 902 F st... Washing- til July 31 by James Knox Taylor, Superv. 
1 oo ict, an addition to the Samuel Adams for a 2-story casino building, 50 x 100 ft., ton, D. C., item (1) $78,784, deduct (2) Arch, Treasury Dept., Washington, D. C., 
Wash. ao an addition to the ae High brick and concrete construction, to be erected $1,000, deduct (3) $65, deduct (4) $700, de- for the construction, complete (including 
LB a eeal and an addition to the Normal by the city of Buffalo in Cazenovia Park, duct (5) $500, deduct (6) $1,000, deduct (7) plumbing, gaspiping, heating apparatus, elec- 


school. 




































celved ; | MASS.—Bids will be received 
Pp. m, EVERET? for additions to the Parlin Me- 
span vrai Library. Nelson P. Brown, Everett 
i pesociates Bldg., is Secy. Trustees. 

alt QUINCY, MASS —The following bids were 
nishes ved by the County Commissioners June 
ie > tor building the Norfolk District court 
to house: Wm. Crane, Boston 2.4 Dennis 
na F. Crowley, Quincy, $63,425; McGahey, 
r o'connor & Bro., Cambridge, $65,000; Wm. 
TE Keyes & Co., Boston, $67,923; John W. 







ston, $68,235; A. M. & C. J, Buck- 
oq . Worcester, .714; Connors Bros., 
Lowell, ; Shawmut Constr. Co., - 
ton, $7 - Woodbury & Leighton Co., 
: 5: C. §. Cunningham & Son, 
n, $71,200; H. R. Converse & Co., Bos- 

's71,615; | Hooper-Waters Co., Boston, 
7; Geo. Howard & Son Co., Brockton, 
$77,300; A. Varnerin Co., Boston, $77,373; 
W. Fillmore Co., Cambridge, $78,370. The 
contract has not been awarded, 

NAHANT, MASS.—Bids will be received 
until poon July 14 by the Building Commit- 
tee for the erection and completion of the 
town hall situated on the corner of Nahant 
Rd. and Pleasant St. Plans and specifica- 
tions were prepared by Arthur H. Vinal, 
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long; arch., 19 Milk St, Boston, Mass. 
HARTFORD, CONN.—Bids will be _re- 
Lae ceived by the Board of Contract and Sup- 
im ply until July 10 for constructing a fire 
station. Plans were prepared by Whiton 
tor & McMahon, 49 Pearl St. 
a WATERBURY, CONN.—The engineers 
oe of the Connecticut Co. are mnatetiog plans 
for a large car barn and office building to 
fur. be erected on the company’s property on 
ridge West Main St. The structure will be 182 
ArUsa, x 360 ft., one and two stories high, of brick 
IDGE and steel fireproof construction with con- 
erete foundation and will provide 14 tracks 
‘elved for car storage on the ground floor and on 
rs at the second floor, offices for the superin- - 
Cass tendent, clerks and despatchers; also as- 
tract: sembly and locker rooms with toilets and 
ooden shower baths for the employees. A new 
mpire system of tracks will be required in West 
ooden Main St. in front of the new barn. C. C. 
nship, Elwell is Ch. Engr., at New Haven, Conn. 
ms ALBANY, N. Y.—Bids will be received by 


and the Board of Contract and Supply until July 
for constructing a school on Washington St. 


Ww 

“ The Hudson Navigation Co. plans to erect 

rents, a l-story concrete building on Steamboat 
Sq. Albany, with ticket office, waiting 
rooms, ete., and a roof garden for the ac- 

uu commodation of patrons of the line. The 

un company expects to spend $50,000 on the 

le building. 

one MALONE, N. Y.—The Board of Trustees 

and of the Alice Hyde Memorial Hospital (John 

16 ft P. Badger, Pres.) will receive bids until 

tim July 8 for the erection of a hospital build- 

mith, ing according to the plans of Williams & 
Johnson, of Ogdensburg, N. Y. 

ridge NEW YORK, N. Y.—Plans were filed for 

a a l2-story fireproof loft and store baliding. 

. a southwest corner of Fourth Ave. and 

aver St, for the Thirtieth St. Co., at a coat of 


$500,000. It will have a frontage of 89.6 
ft in the avenue by 100 ft. in the street. 


eived NEW YORK, N. Y.—Plans are being pre- 
3 ul pared by Alfred Joseph Bodker, 25 West 
"ms “2d St, for the construction of a 12-story 
t No. apartment house at 383-887 Park Ave. The 
ifieas Montana Realty Co., 135 Broadway, is owner. 
crs Plans have been prepared by William H. 
ridge Whittal, 55 Liberty St. for the construction 
ture. of a 12-story loft and store building at 


Fourth Ave. and 30th St. The Irons & 
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RBA s E. Jallade, 37 Liberty St., will pre- 
id 8 Sare plans for the construction of an edifice 
jong at Broadway and 114th 8t. for the Fourth 
dale Avenue Presbyterian Co 
actrie Plans have been pi by York & 
geles, Sawyer, 156 Fifth Ave. for the construction 
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South Buffalo. Estimiated cost, $35,000. 

+MOSIER & SUMMERS, 1266 Seneca St., 
have received general contract for erection of 
a 1-story warehouse and storage building to 
be erected by the American Agricultura! 
Chemical Co. at its plant at Lewis and Ly- 
man Sts. and the Erie R. R. Cost, $40,000. 

*#The general contract for construction of 
a 3-story and basement store and office build- 
ing, 45 x 100 ft., brick and structural steel, 
to be erected at 511-515 Main St. by John H. 
Smith, Dun Bldg., has been let to PETER H. 
FRANK, 229 Dewey Ave., at $38,000. The 
BUFFALO STRUCTURAL STEEL CO. has 
contract for steel work. Colson & Hudson, 
35 Dun Bidg., Archs. 


WEST NEW YORK, N. J.—An apartment 
house will be erected by the Gibraltar Realty 
Co. at 13th St. and Bullsferry Rd. 


SOHO, N. J.—Bids will be received by the 
Public Building Commission of Chosen Free- 
holders of Bssex County, until July 7 for 
constructing a nurses’ home at the Essex 
County Isolation Hospital. Louis E. Voor- 
hees is Chn. 


*TRENTON, N. J.—The contract has been 
awarded to JOHN P. GILL, Princeton, N. 
J., for erecting a 60-ft. extension to the 
front of the state house at $56,950. 


BUTLER, PA.—Bids will be received until 
July 8 by Stewart & Boyer, Butler, Pa., for 
the construction of a school house in Wash- 
ington Township, Butler County, Pa. 


PHILADELPHIA, PA.—Plans have been 
prepared by Thomas Churchman & Molitor, 
13th and Walnut St., for the construction of 
a parish house for the St. Pauls Protestant 
Episcopal church. The building will be 
ty terra cotta, 40 x 84 ft. and cost 


PHILADELPHIA, PA.—Plans have been 
finished by Bunting & Shrigley, 603 Chest- 
nut St., for the 5-story brick and concrete 
building, 140 x 143 ft., to be built on the 
site of the old Orange St. Meeting House, at 
Locust St. and Washington Sq., for the 
Wimer Atkinson Co.; estimates will be 
asked for shortly. 


#PHILADELPHIA, PA.—The contract for 
the artillery ammunition assembling shop 
and scrap storehouse buildings to be built 
at Frankford Arsenal, has been let to JOHN 
W. EMERY, 1524 Sansom St. The cost will 
be about $47,000, the War Dept. having de- 
cided to build the storehouse larger than 
was originally intended. 


PHILADELPHIA, PA. — STUCKERT & 
SLOAN have been awarded the contract for 
th erection of a 3-story reinforced concrete 
building at Front and Tasker Sts., for the 
Atmore & Son Co. 


PHILADELPHIA, PA. — Cramp & Co., 
Commonwealth Bldg., were granted a permit 
for a $300,000 office building for the Fire 
Association at the northwest corner of Fourth 
and Walnut Sts. The plans provide for a 
6-story steel frame structure, with exteriors 
of white marble. The dimensions will be 
53 x 80 ft. Edgar V. Seeler, Real Estate 
Trust Bidg., is the Arch. 


WILKES-BARRE, PA.—Plans have been 
filed for the erection of a 3-story_ brick 
building to be erected by Herman Stakuls- 
ky on South Washington St., between the 
Campbell and Lampman buildings. It will be 
of brick, with stone trimmings and will cost 
in the neighborhood of $40,000. Plans were 
—— y Reilly & Schroeder, Wilkes- 

arre. 


BALTIMORE, MD.—Archs Owens & Sisco 
have been selected to draw the plans for the 
construction of a warehouse and store build- 
ing for the Baltimore News Co., at 227 
North Calvert St., formerly the Emerald Ho- 
tel. According to tentative plans, the pres- 
ent building will be razed and a 5-story 
structure of brick, stone and granite will be 
erected. The Baitimore News Co., is now 
at 318 West Baltimore St. 


WASHINGTON, D. C.—Plans for the con- 
struction of an endowment rn imme- 
diately east of the Congressional Library by 
the International Moral and Sociai Commis- 
sion ,are being made by the commission. 
Representative Richard P. Hobson is Pres. 
of the Com. It has been decided that when 
$100,000 has been raised construction work 


will be begun, al the total cost of the 
building will be ,000. 
Bids were received on June 26, by Wood, 


Donn & Deming, Washin D. C., 


the Bu f Standards, Wash 
tory at the Bureau o . . 
a, ‘The ek 


WASHINGTON, D. C.-—Bids were received 
follows, on June the ,Commission- 
pk of the District of Cohtmabta, for the con- 


$550. Penn Bridge Co., 312 Bond wane 
Washington, D. C., item (1) $70,617, (2) 
$1,800, (3) $850, (4) $842, (5) $1,200, (6) 
280, (7) $250. The Melton Construction 
Co., Inc., Builders’ Exchange, Washington, 
D. C., item (1) $69,890, (2) 9400, (3) $185, 
(4) $800, (5) $350, (6) $1,250, (7) $475. 
SUFFOLK, VA.—Bids were received as 
follows on June 28, by James Knox Taylor, 
Superv. Arch., Treasury Dept., Washington, 
D. C., for the construction of a U. 8S. post 


office at Suffolk, Va.: (a) limestone, 
(b) sandstune: Conners Bros. Co., 
Lowell, Mass., (a) $73,900, (b) no bid; 


George Leigh & Bros., Louisa, Va., (a) $71,- 


034, (b) $72,654; Ambrose B. Stannard, 
New York, (a) $74,500, (b) $76,500; J. H. 
Brinson, Hampton, Va., (a) $66,740, b) 


$67250; E. Hart, Norfolk, Va., (a) $74,- 
839; King Lumber Co., Charlottesville, Va., 
(a) $77,400, (b) $80,000; Rogers & Kaiser, 
Chicago, (a) $85,940, (b) $88,940; Holladay 
& Crouse, Queensboro, N. C., (a) $73,930, 


(b) $76,430; Josepu Seay & Co., shen, 
Va., (a) $69,400, (b) $71,400; John G. Un- 
kefer & Co., Minerva, Ohio, (a) $67,296; 


Westchester Engineering Co., New York, (a) 
$72,300, (b) $75,300; Harmon Bros., Will- 
iamsport, Pa., (a) $67,800, (b) $70,200; 
Newport Contracting & Engineering Co., 
Newport News, Va., (a) $68,700, (b) $74,000. 

ALBANY, GA.—See item under Water 
Supply—Irrigation. 

KEY WEST, FLA.—Bids will be received 
until July 18 by the Department of Agricul- 
ture, Washington, D. C., for erecting a 2- 
story cement building for the Weather Bu- 
reau at Key West. 

DECATUR, ALA.—Bids will be received by 
the Mayor until July 11 for —T a city 
hall. Plans were prepared by R. H. Hunt, 
Chattanooga, Tenn. 


OSKALOOSA, LA.—Bids will be received 
by the City Council until July 24 for con- 
structing a city hall. T. H. Carlin is City 
Clk. 

+#MIDDLESBORO, TENN.—The_ contract 
has been awarded to L. A. GALYON & CO., 
Knoxville, for the construction of the pro- 
posed city hall building. The following bids 
were received: D. P. Phipps, of Newport 
News, Va., $46,900; L. A. Galyon & Co., 
Knoxville, $46,034; G. L. Hunt & Sons, Mid- 
dlesboro, $44,987. 

ATHENS, OHIO.—Bids will be received 
until July 21 by W. H. Justice, Clk. Board 
of Education for constructing a 5-room ad- 
dition to the school in Beach City, Ohio. 

ATHENS, OHIO.—Bids will be received 
by the Board of Education until July 15 for 
the construction of a school house. Plans 


have been prepared by L. G. McConkey, 
Athens, Ohio. 
CLEVELAND, OHIO.—The Board of Ed- 


ucation will be received until July 10 for 
constructing the Miles school. 


COLUMBUS, OHIO.—The Kiser, Houser & 
Hoe Co. will erect a 3-story reinforced con- 
crete building on Ludlow St. The building 
will be 100 x 100 ft. and will cost about 
$75,000. This company recently lost a 
building on Neilston St. by fire. 

COLUMBUS, OHIO.—Bids will be received 
by the Ohio State Board of Agriculture, Co- 
lumbus, until July 10, to the sheep exhibit 
building at the Ohio State Fair grounds, Co- 
lumbus, Ohio. Plans were prepared by 
Dawson & Holbrook, Outlook Bidg., Colum- 
bus, Ohio. 


MASSILLON, OHIO.—Plans and specifica- 
tions are being prepared in the office of 
James Knox Taylor, Superv. Arch., Treas- 
ury Dept., Washington, D. C., for the con- 
struction of a U. S. post office at Massil- 
lon, Ohio. The date of opening is not yet 
set. 


LOWELLVILLE, OHIO.—Bids will be re- 
ceived by W. J. Maurice, Clk. Bd. of Edu- 
cation of Poland Township until July 18 for 
constructing a school. 


TOLEDO, OHIO. — Bids were received 
for the building of the new market house on 
South Erie St. and S. J. Picket was the 
lowest of five bidders with a bid of $79,040. 
Cc. J. Bergeron bid $79,842.60; M. 
Son, $93,106.90 ; H. J. Speiker, $90,079.29; 
and A. Bentley, $94,413. e bids do not in- 
clude plumbing, electric wiring or heating 
which will increase the cost several thou- 
sand dollars. It was estimated that the cost 
would be $90, and council] appropriated 
$11,000 for the work. e 

ALLIANCE, OHIO.—All the bids opened 
June 26 for the erection of a school building 
were by the Board of Education be- 
cause were too high. The work will 
be 


tric conduits and wiring, and lighting fx- 
tures) of the U. 8S. post office at Chicago 
Heights, Ill Drawings and specifications 


may be obtained from the Custodian of site 
at Chicago Heights, llls., or at the discre- 
tion of the Superv, Arch. 

CHICAGO, ILL.—Frederick H. 
Co. have purchased the 
of Cottage Grove Ave. and 45th St., from 
Fannie E. Sweet. Two 4-story buildings will 
be erected on the site at an estimated cost 
of about $150,000. 


CHICAGO, ILL.—A building three stories 
in height to cost betwen $75,000 and $80,000 
will be erected on the premises at 1445-4) 
Milwaukee Ave. to be occupied as a depart- 
ment store by Simon Arkin. 


ROCKFORD, ILL.—It is reported that the 
Nelson Hotel Co., will erect an addition to 
the Nelson house. The new addition wil) be 
built south of the present building. Provi- 
sion will be made for 100 rooms. The 
building will be eight stories high, two sto- 
ries more than the present Nelson. It will 
have a frontage of 56 ft. on Main St. and 
extend 150 ft. to Wyman St. The addition 
will cost about $200,000. 

MILWAUKEE, WI1S.—Charles F. Perry, 
Superv. Industrial Education, announces 
that plans for the proposed new $210,000 
Boys’ School of Trades building at Green- 
bush, Hanover, Virginia and College Sts., 
will be ready Aug. 1 and bids will be taken 
after that time. Frank M. Harbach is Secy. 
and Business Mgr. Bd. of School Dir. 

WAUSAU, WIS.—The Common Council] has 
accepted plans prepared by Van Ryn & De- 
Gelleke, Caswell Block, Milwaukee, Wis., 
for the proposed new $50,000 City Hall. 
Bids will be called for at once, and work 
will start about Aug. 1 


MT. VERNON, IOWA.—The Board of Ed 


Barlett & 
northwest corner 


ucation will receive bids until July 20 for 
constructing a 2-story school. Plans by R. 
R. Mayberry, Cedar Rapids, lowa. 


HOLDINGFORD, MINN.—The School Board 
will receive bids until July 7 for enlarging 
the school here. Otto J. Stein is Clik. 

MINNEAPOLIS, MINN.—The Minneapolis 
Transfer Co., will erect a $100,000 ware- 
house at Hennepin Ave. and 28th St. The 
structure will be of reinforced concrete six 
stories high, 116 x 90 ft. according to the 
plans. 

CLAY CENTER, KAN.—Bids were received 
as follows on June 26, by James Knox Tay- 
lor, Superv. Arch., Treasury Dept., Wash- 
ington, D. C., for the construction of a 
U. 8S. post office at Clay Center, Kan.: (a) 
limestone, (b) sandstone: Dieter & Wenzel 
Co., Wichita, Kan., (a) $63,910; (b) 55, - 
510. Rogers & Kaiser, Chicago, (a) M),- 
940; (b) $62,840. Interstate Construction 
Co,, Saginaw, Mich., (a) $66,898; (b) $66,- 
98¥. e 

HUTCHINSON, KAN.—Bids will be re- 
ceived by Frank Vincent, Mayor, until July 
7 for constructing a public building at Wal- 
nut St. and Ave. A 

#CHEYENNE, NEB.—The contract for the 
erection of the $50,000 Cheyenne County 
Court House was awarded, on June 27, to 
C. E. GOODHAND, of Ord, Neb., his bid 
being $49,050. Burke’s gray sandstone was 
adopted. H. T. Darin is County Clik. 

JUD, N. DAK.—Bids will be received at 
the office of the First State Bank of Jud, 
until July 27 for constructing a _ school. 
Haxley & Gillespie, Fargo, are Archs. 

LEWISTOWN, MONT.—Bids will be re- 
ceived until July 17 by the Board of Edu- 
cation for constructing the Central school 
Plans were prepared by Wasmansdorff & 
Eastman, Lewistown, Mont. 


ST. LOUIS, MO.—According to reports a 
(story store and loft building, to cost about 
$50,000, will be erected at 810-16 North 
Sixth St. by the Benjamin Franklin Reaity 
Co. on ground owned by that company. This 
corporation is'a holding company for owners 
of the Famous department store. The ground 
was acquired several years ago by the Fam- 
ous store, then under different ownership, 
with the intention of using it for an addition 
to the store which was then located at 
Broadway and Morgan St. The Sixth §&t. 

lat, about 75 ft. front abuts on the old 
Broadway store of the Famous. 

CORSICANA, TEX.—Bids will be received 
until July 6 by W. W. Clopton, Secy.-Treas. 
I. O. O. F. for the construction of an audi- 
torium building. 

#HARRISBURG, TEX.—A warehouse hav- 
ing a capacity of 43,000 bales of cotton is 
to be erected for the Magnolia Warehouse 
& Storage Co., the contract having been 
awarded by WELD & NEVILLE, who cop- 
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trol the company. The structure will be of 
reinforced concrete and brick, and will cost 
$145,000. The new warehouse, which it is 
stated will be the largest in Tex. 


BOISE, IDAHO.—Bids will be received by 
the Board of Capital Commissioners until 
July 27 for constructing a capital building- 
for the state of Idaho. Archs. are Tourtel- 
lotte & Hummel, Overland Bidg., Boise. 


+SALEM, ORE.—WELCH BROS., of Sa- 
lem, have been awarded the contract by the 
State Board of the State Insane Asylum, at 
Salem, to construct the south wing of the 
receiving ward. The wing will be two sto- 
ries high, with basement and will be 70 x 
160 ft. in size. The exterior will be con- 
structed of brick with terra cotta trimmings. 
The building will contain 13 ward rooms, a 
living room, dining-room and kitchen on 
each floor, and will be equipped with dumb 
waiters and other conveniences. Laz- 
arus & Logan, Portland, Archs., prepared 
the plans and specifications and supervise the 
construction of the building. The cost is 
about $47,000. 


LOS ANGELES, CAL.—A number of local 
investors headed by Henry Loewenthal, are 
plannimg the erection of a $300,000 apart- 
ment houst on the corner of West Ninth 
and Beacon St. The structure will be eight 
stories high, of reinforced concrete, abso- 
lutely fireproof, and will be uipped with 
all modern conveniences. As designed, the 
building will contain 250 rooms and 175 
bathrooms, a large iobby and two _ store- 
rooms on the main floor. The estimated 
cost is $255,000. . 


#LOS ANGELES, CAL.—A building per- 
mit has been granted for the construction 
of an office building for the American Insti- 
tute of Bankers. The general contract is 
held by the ALTA PLANING MILL CO. The 
building’ will be erected on Hope St, be- 
tween Sixth and Seventh St., at a cost of 
$150,000, from the plans by Parkinson & 
Bergstrom, Archs. 


SACRAMENTO, CAL.—Plans have been 
prepared by Cuff & Diggs for the erection 
of a $300,000 courthouse for Yolo County. 
In the proposed building will be included 
the county jail and hall of records. The 
building will be located in the center of a 
full block in the city, occupied by the pres- 
ent inadequate buildings. It will be of fire- 
proof construction, with stone exterior, mar- 
ble, wainscoting and tile floors. The trim- 
mings will be of metal and elevators and 
other modern appurtenances will be  in- 
stalled. 


SAN FRANCISCO, CAL.—Complete plans 
and drawings of the new U. 8. sub-Treas- 
ury for San Francisco were received. The 
structure will be erected on the southwest 
corner of Sansome and Pine Sts., with the 
main front consisting of a massive colon- 
nade and entrance on Pine. The plans of 
the Government’s Arch., J. Milton Dyer of 
Cleveland, Ohio, provide for a ae on 
classic lines. It will be set back 16 ft. 
from the street lines on both Sansome and 
Pine Sts. The building will be of marble 
and granite and of the highest type of con- 
struction throughout. The height will be 
about 45 ft., admitting of three stories. It 
will cost $500,000. 


SAN FRANCISCO, CAL.—The plans for the 
bank building, which is to be erected in Sac- 
ramento by the Farmers & Merchants Bank 
of Sacramento, have been completed by 
Arch, Charles S. Kaiser, Mechanics’ Institute 
Bidg., and will be put out for figures soon. 
The new structure will cost in the neigh- 
borhood of $150,000. 


SAN FRANCISCO, CAL.—Arch. Willis 
Polk has completed the working drawings 
for the D. O. Mills Bank of Sacramento. 
The finished drawings have been accepted 
by the bank officials and construction will 
be started at once. The cost of the build- 
ings has been estimated at $250,000. The 
contracts will be let separately. 


WILLOWS, CAL.—Work of tearing down 
the building at Tehama and Walnut Sts, has 
started to make way for the proposed $6w,- 
000 bank structure. 


WATER SUPPLY—IRRIGATION. 
(#Denotes a contract awarded.) 


+OSSIPEE, N. H.—Bids were received as 
follows on June 24 by the  Ossipee 
Water & Electric Co. for furnishing and 
laying about 18,000 lin. ft. of c.-i. water pipe 
of various sizes as well as hydrants and 
other supplies. Laying pipe. (a) 6-in. and 
S-in. per ft., (b) 2-im., (c) rock excavation 
per cu. yd., (d) setting hydrants, (e) gates. 
Dudley & Sawyer, Manchester, N. H., are 
Engrs. M. Trampolia, Concord, N. H., (a) 
35 cts., (b) 28 cts., (c) $3.50, (d) $1.50, (e) 
5O cts.; Frank H. Cowin Co., Boston, Mass., 
(a) 33 cts., (b) 27 cts., (c) $3, (d) $2, (e) 
50 cts.;.Abbett & Bowes, Cohoes, N. Y., (a) 
25 cts., (b) 23 cts., (c) $4, (d) $2, (e) $1.50; 
Cc. E. Trumbull & Co., Boston, Mass., (a) 
28 cts., (b) 16 cts., (c) $3.50, (d) $1, (e) 
$1; John E. Palmer, Boston, Mass., (a) 24 
cts., (b) 19 cts., (c) $4, (d) $4, (e) $2; 
G FURRULLO, Boston, Mass., (a) 18 cts, 
(b) 14 cts., (c) $3.48, (d) 90 cts., (e) 33 
ets. (awarded contract). 

For furnishing c.-i. pipe: Walworth Mfg. 
Co., $23.90 per ton; U. S. C. I. P & F. Co., 
23.65; John Fox, Jr., $23.50; T. Morse & 
Co., 23.33; Donaldson Iron Co., $23.23; R. 
D. Wood & Co., $22.95; C. MILLAR & SON 
CO., Utica, N. Y., $22.90 (awarded contract). 


MEDFORD, MASS.—Bids will be received 
until July 12 for one carload of 8-in. c.-i. 
pipe. A. M. Stickney is Chn. Water Bd. 


+WATERBURY, CONN. — Bids for strip- 
ping the surface soil from the basin of the 
new Morris Reservoir, in the towns of Mor- 
ris and Litchfield, were received by the 
Board of Public Works on June 27 as fol- 
lows: R. H. Newell, Uxbridge, Mass., $148,- 
980; Coleman Bros., Boston, Mass., $137,230; 
Irving B. Holley, for Mascetti & Holley, 
Torrington, Conn., $132,150; George Tracy, 
Waterbury, $138,300; FRED T. LEY & COo., 
Springfield, Mass., and Waterbury, Conn., 
$127,400 (awarded contract). 


ENGINEERI 


#+NEWBURGH, N. Y.—Bids were received 
by the Board of Water Commissioners on 
June 26 for the completion of the contract 
for laying a 30-in. water main, together 
with work incidental thereto. We are offi- 
clally advised that the following bide were 
apeees: HALLOCK, ANGLE CO., INC., 
$9,609 (awarded contract); Abner M. Har- 
per, $9,987; Michael R. Spino, $14,263; F. 
N. Lewis, $14,450. William J. Blake, Jr., 
wee Engr. Curtis Stanton is Supt. W.- 

s. 


NEW YORK, N. Y.—Bids will be received 
until 2 p. m., July 14, by Henry 8S. Thomp- 
son, Comr. Water Supply, Gas and Electric- 
ity, for hauling and laying water mains and 
appurtenances in various streets, east of the 
Bronx River, Boro. The Bronx; for making 
alterations and repairs to department build- 
ing at 128 Worth St., Boro. Manhattan, and 
for furnishing, delivering and laying water 
mains and appurtenances in Gosman, Gra- 
ham, 17th and Van Deventer Aves., Boro. 
Queens. 


BUFFALO, N. Y¥.—George W. Fuller, Con- 
sult. Engr., 170 Broadway, New York, has 
submitted his report to the Water Commis- 
sioners of Buffalo concerning the proposed 
sterilization of the city water supply. The 
report provides for a structure 20 ft. wide 
and 60 ft. long adjacent to the old pumping 
station with necessary solution tanks, stir- 
ring arrangements and a device for properly 
mixing the solution of hypochloride of lime 
with the water and a small laboratory in- 
side the building. Estimated cost, $27,000. 


MIDDLEPORT, N. Y.—The village is con- 
sidering the expenditure of $45,000 for the 
installation of a water-works system. 


NIAGARA FALLS, N. Y.—Bids will be re- 
ceived by the Board of Water Commission- 
ers until July 7 for laying new water mains 
in various streets. R. A. M, Clanathan is 
City Engr. 


NEWARK, N. J.—See item under Bridges. 


PITTSBURG, PA.—Bids will be received by 
the City Comptroller until 10 a. m., July 7, 
for laying 30-in. c.-i. hub and spigot and 
flanged water pipe and appurtenances, Ar- 
lington Ave.-Mission St. system, Mission St. 
supply main No. 1, upper connection, sup- 
plemental Contract to No. 1K; and for fur- 
nishing and delivering a runner shaft and 
appurtenances for 35,000,000-gallon centrifu- 
gal pump No. 2, Ross Pumping Station. Blue 
print copies of the contract plan and copies 
of the specifications and blank forms upon 
which to make the proposals can be secured 
at the General Office of the Department of 
Public Works, Room 432, Oliver Blidg., Pitts- 
burg. Joseph G. Armstrong is Dir. Dept. 
Pub. Wks. 


ALLENTOWN, PA.—Specifications are be- 
ing prepared for a 12,000,000-gallon hori- 
zontal, cross-compound pumping engine. 


HUNTINGDON, PA.—The Huntingdon 
Water Co., it is reported, has decided to 
rg agg a new reservoir. William Walker 
is Pres. 


DELMAR, DEL.—The citizens on June 16 
voted in favor of issuing bonds for the con- 
struction of a water-works system. 

*RICHMOND, VA.—Bids will be received 
until 4 p. m., July 14, by the Commission 
on Water for furnishing and erecting two 
centrifugal pumps, piping and water meters. 
E. E, Davis is Supt. 

GRAFTON, W. VA.—We are officially ad- 
vised that the Riggs & Sherman Co., The 
Nasby, Toledo, Ohio, has completed a pre- 
liminary report to the city on the needs of 
the municipal water-works with estimates of 
cost of betterments recommended. 


+#TARBORO, N. C.—The Town Board of 
Commissioners has awarded the contract to 
the EDWARDS CONSTRUCTION CO., of 
Tarboro, for water-works improvements. 
Gilbert C, White is Engr., Durham, N. C. 


AUBURN, GA.—The citizens voted on June 
15 $20,000 of bonds for the installation ot 
water-works and sewers. J. B. McCrary, At- 
lanta, Ga., is Engr. 


*AMERICUS, GA.—Bids will be received 
by the Mayor and City Council until July 
17 for the construction of a reinforced con- 
crete reservoir, 60 ft. in diameter by 13 ft. 
in depth. Plans and specifications are on 
file at the office of J. B. Ansley, City Engr. 


#RUSSELLVILLE, ALA.—W. W. MOORE 
of Birmingham, Ala., has been awarded the 
contract, it is reported, for constructing 
water-works and an electric light plant here 
at about $24,000. , 


HARTSELLE, ALA.—The city has issued 
bonds for the installation of a water-works 
system. The water will be taken from Short 
Spring, three miles distant. X. A. Kramer, 
of Magnolia, Miss, is Engr. 

*McKENZIE, TENN.—Bids will be re- 
ceived until 2 p. m., July 27, by the Board 
of Aldermen and Mayor for the construction 
I s water-works system and electric light 

ant. 


STURGIS, KY.—The town is considering 
the construction of a water-works system. A 
committee has been appointed to investigate 
the matter. 

BEDFORD, OHIO.—The citizens have voted 
to issue bonds for $38,000 for laying water 
mains. The source of supply will be secured 
from the city. 

CLEVELAND HEIGHTS, OHIO.—Bids will 
be received until noon, July 25, by H. H. 
Canfield, Village Clk., for furnishing the 
necessary labor and material for the con- 
struction of a 10-in. water main in Taylor 
Rd., from Mayfield Rd. to the Euclid Heights 
Boulevard. Plans and specifications muy be 
seen at the office of the Clerk or at the 
office of the Pease Engineering Co., 921 
Williamson Bldg., Cleveland, Ohio. 


*COLUMBUS, OHIO.—Bids for furnishing 
the labor and materials, except as specified 
in Section 2, for laying c.-i. force mains 
and appurtenances in Sandusky, Scott and 
Grubb Sts. and under the Scioto River, in 
Franklin Township and in the city of Co- 
lumbus, for the division of water, Contract 
22, West Side Force Main, will be received 
by H. S, Holton, Dir. Pub. Ser., until noon, 
July 17, in accordanee with the plans and 
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specifications on file in the office of the Di- 
rector, in the custody of W. . Jackson, 
Supt. W. Wks., and from whom copies may 
be obtained. The approximate quantities fol- 
low: item 1, wet excavation, 2,100 cu. yds. ; 
item 2, oa, seen. 4,500 cu. yds.; item 
3, laying in. c.-i. pipe, 3,800 lin ft.; item 
4, laying 24-in. c.-i. pipe, 30 lin, ft.; item 
5, laying 16-in. and 12-in. c.-i. pipe, 60 
lin. ft.; item 6, are 6-in. c.-i. pipe, 70 
lin. ft.; item 7, concrete, 250 cu. yds.; item 
8, brick masonry, 25 cu. yds. ; item 9, setting 
air valves, five; item 10, twisted steel rods, 
2,700 ibs.; item 11, manhole steps and tie- 
rods, 760 Ibs.; item 12, iron castings, 7,400 
lbs. ; item 13, removing and relaying cement 
sidewalks, 1,600 sq. ft.; item 14, removing 
and relaying brick pavement, 90 sq. yds. ; 
item 15, removing and relaying macadam, 80 
sq. yds. ; item 16, resetting curb, 30 lin. ft. 

Bids were received by . S. Holton, Dir. 
Pub. Ser. until June 26, for furnishing and 
delivering 945 tons of c.-i. pipe, 53 tons of 
bell and spigot special castings and four tons 
of flanged special castings. The contract has 
been awarded to the U. 8. CAST IRON PIPE 
& FOUNDRY CO., of Columbus, at $26,445. 

HUBBARD, OHIO.—The town has decided 
to issue $30,000 of bonds for the installation 
fo a municipal water-works plant. 

#EVANSVILLE, IND.—The city has 
awarded the contract for furnishing the 
valves for the filtration plant to the RENS- 
SELAER VALVE CO., of Troy, N. Y., and 
the contract for furnishing approximately 
250 tons of c.-i. pipe and specials to the U. 
8. CAST IRON PIPE & FOUNDRY CO., 
Rookery Blidg., Chicago, Ill. Alvord & Bur- 
dick, 1417 Hartford Blidg., Chicago, Ill., are 
Engrs. 

SOUTH BEND, IND.—The Indiana & 
Michigan Electric Co. is considering build- 
ing a 42-in. gravity intake to supply water 
to the steam plant. F. A. Bryan is Mgr., 
South Bend. 

FLINT, MICH.—Bids will be received by 
the Board of Water Commissioners until 
July 12 for ee ee a pumping station 
and filter plant, including intake, suction 
well and al! building and filter equipment 
for eight 1,000,000-gallon filters, with sedi- 
mentation basins, clear well, etc. William 
G. Clark, 1050 The Spitzer, Toledo, Ohio, 
is Engr. Noted on June 29. 

BARAGA, MICH.—The village is consid- 
ering the installation of a water-works and 
electric Hight plant. Estimated cost, $35,000. 


FLORA, ILL.—Bids will be received by 
the Board of Local Improvements until July 
14 for the construction of water-works. J. 
S. Spiker, of Vincennes, Ind., is Engr. 


CHICAGO, ILL.—The following contracts 
for furnishing and laying water service pipes 
have been awarded by the Board of cal 
Improvements: South Lincoln St., West 
Madison St., South Morgan St., West 37th 
Pl., DANIEL HARDIN, 3139 Indiana Ave. ; 
Vincennes, Rd., DAVID WALSH, 6628 South 
Chicago Ave.; Sawyer Ave. system, JAMES 
J .RENN, 367 West Chicago Ave. Bids were 
opened on June 1. 

Bids will be received until 11 a. m., July 
6. by the city for furnishing and delivering 
to the Meter Mechanical Shops, 1330 Indiana 
Ave., seven 3-in., 15 4-in. and seven 6-in. 
velocity water meters. L. McGann is 
Comr. Pub. Wks. 

BATAVIA, ILL.—Bids will be received by 
the City Council at the office of W. H. 
Reaney, City Clerk, until 5 p. m., July 10, 
for furnishing all materials and constructing 
approximately 3,829 ft. of 4-in. c.-i. water 
main, five 2-way hydrants, five 4-in. tees, 
three 4-in. crosses, eight 4-in. plugs, six 
gate-valves and surface boxes, according to 
plans and specifications on file in the office 
of the City Clerk. 


HERRIN, ILL.—The citizens on June 19 
voted to issue bonds for $33,500 for the con- 
struction of a water-works system. 

STOCKTON, ILL.—The village will issue 
bonds for $4,500 for the purpose of extend- 
ing and enlarging the water-works. George 
H. Brown is Village Clk. 


LA CROSSE, WIS.—Bids were received on 
June 14 by the Commissioners of Public 
Works for constructing an extension to the 
water-works system, requiring 34,325 lin. ft. 
of 6 to 24-in. pipe, ,000 lbs. of special 
castings, 109 valves, 6 to 24-in.; setting 24 
hydrants and removing ten old hydrants; 
constructing reinforced-concrete piers and 
abutments for carrying a 16-in. water pipe 
across La Crosse River, and taking up and 
relaying in different locations 5,975 ft. of 
6-in. pipe. The contract has been awarled, 
it is reported, to THOMAS E. WOOLEY, 
of La Crosse, at $33,157. 


CHIPPEWA, WIS.—The bill, authorizing 
the Chippewa and Flambeau Improvement 
Co. to construct and operate a system of 
reservoirs at the headwaters of the Chip- 
pewa and Flambeau Rivers has been passed 
by the State Legislature. 


NEW LISBON, WIS.—W. S. Sargent, City 
Clk., will receive bids until 1.30 p. m., 
July 19, for the construction of a complete 
water-works and electric light plant. A. H. 
Meyer is Engr., Appleton, Wis. 


MASON CITY, IOWA.—The Council] has 
decided to install a 4,000,000-gallon pump, 
4-in. hydrants replaced by 8-in. and a new 
high duty pump at the pumping station. 


CHEROKEE, IOWA.—We are officially ad- 
vised that the city has adopted the plans and 
specifications of Lewis Leeder, Lewis 
Block, Sioux City, Iowa, for the construction 
of a 200,000-gallon reinforced-concrete res- 
ervoir and repair of a 5,000-gallon reser- 
voir, together with piping, etc. Bids will be 
received until 8 p. m., July 14. 

CLARA CITY, MINN.—Bids will be re- 
ceived until July 11 by C. S. Swiers, Vil- 
lage Recdr., for constructing water-works. 
The Oscar Claussen Engineering Co., Engrs., 
ee eee Ban Bldg., St. Paul, 

nn. 

#CANNON FALLS, MINN.—The contract 
for c.-i. water pipe has been awarded to J. 
B. CLOW & NS ,» TL, at $33 
oot ton for 4-in. and 3 cts. per Ib. for spe- 
8. 
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#DULUTH, MINN.—r 
awarded to JOHN A 
structing a 5,000,000-; 
the middle system on 
Ave., Hast, at about 
opened on June 15. 

TACONITE, MINN.—| 
until July 12 by J. &. 
for constructing a war. 
quiring about 9,837 |ip 
in. ¢.-i. pipe and 39, 
valves, etc. 

BLACKDUCK, MIN 
for bids for 850 ft. ut 
4-in. water pipe, two 
angle elbow. 


#+ELLSWORTH, MIN: 
been awarded to P. \ 
verne, Minn., for const: 
lon reservoir here. 

#DULUTH, MINN.—T 
awarded to JOHN A 
structing a 5,000,000-¢ 
St. and Second Ave., Ea 


FAIRMONT, MINN.- 
were received by the « 
tion of water mains: 
provement Co., Des MM, 
Fraser & Danforth, Ro 
528; Roberts & Few, ; 

488; Des Moines Brid 
Moines, $6,186; W. >. | 
Minn., $6,236. E. L. Lev 

MOUNTAIN LAKE, M 
has been awarded to W 
Eighth St. §. E., Minn 
water-works improvements } 

#EMPORIA, KAN.—T) 
construction of water-wor} 

by the city to the pi 
RIAL SUPPLY CO., Scar: 
City, Mo., at $9,097. Fre, 
Clk. 


3) 
t 
1D. for 
©, at $7.09 


CEDAR VALE, KAN.—1 
Co., Reliance Bldg, Kan 
been engaged to prepare | 
struction of water-works . 

SYLVAN GROVE, KAN 
tion of the water-works 
been estimated to cos: & 
has not yet been employed 
is City Clk. . 

#ALBION, NEB.—The con, vet 
awarded by the city to PARKER Bros 
constructing an addition to the water i” 

ARAPAHOE, NEB.—Ww ts 
Clk., will receive bids y 
July 13, for furnishing 
water-works and for th: 
pit for an additional 
station. 

DECATUR, NEB.—The citizens 
voted in favor of issuing $15,000 at he 
for the installation of wate works 

BRAINARD, NEB.—Bids will b 
until July 7 by Frank E. Dus 
for constructing a water-work 


well at 


e received 
Village Cik 


rebuilding the electric lich; on ane 


plan > 
at th 


Supply ¢ 


Te ee are on file 
0 e amo Enginering & 
Omaha, Neb. 7 ne oe 


CRAWFORD, NEB.—Clyde 
Olty Cik., is considering t} 2 
water-wor sys 
about $24,000. “age 
HAIGLER, NEB.—The citizen 
to issue $8,500 of bonds for the 
a = setpment of a water-works s 
or fire protecti . W 
Town Clk. protection. W. F. Woo 
IPSWICH, S. DAK.—Bids will be receiv 
—— a 18 by the city for the constr 
{ stem of water-works. Estimated 
$23,000. The Dakota Engineering Co. 
~* oe charge of the engin 
;. r é rnold is City Engr 
on June 29, pe oe 


Hornsby 
construction 


Estimated 


*MILAN, MO.—The water-works to be con- 
include the following 


structed here will 
Constructing eafth dam, 
furnishing 
ft. of 8-in., 11,968 ft. 6-in., 
c.-i, pipe; furnishing and setting eleven 
fire hydrants; resetting eight fire hyd 
furnishing and setting four S-in.. 2 
and 21 4-in. valves; furnishing and | 
250 ft. of 8-in. vitrified tile - laying 9% 
6-in. pipe; connecting up standpipe: 

ing service pump. Plans and specifica 
are on file with the City Clerk and in 


25,000 cu. yds 


of Hiram Phillips, 1000 Third National - 
Bids will be received 


Bldg., St. Louis, Mo. 
until July 8. William Cochran, Jr, is Cl 
Noted on June 29. 


#KANSAS CITY, MO.—Th 


city hypochloride plant at Quindaro 
FLANAGAN BROS., at 87,1(0 


+ST. LOUIS, MO.—The Board of Pubiie 
contracts for 


Improvements has award 
furnishing c.-i. coated water 
coated special castings, stop 
fire plugs and post fire plug top parts, to 
delivered at the city yards, as follows 
8S. CAST IRON PIPE «& 
Rookery ae Chicago, 
$74,907; BESSEMER 
CHINERY CO.. special 
ROE STEPHENS MFG. CO 
188. 


BENNINGTON, OKLA. 
has decided to install a wa 
Estimated cost, $20,000. 


+DEWEY, OKLA.—The © ‘5 
the contract to F. R. S81 
struction of water-works h 


ENID, OKLA.—The city 
provements to’ the water-w: 
timated cost, $6,000. 


USKOGEE, OKLA.’ 

awarded to the U. 5. 
& FOUNDRY CO., Rooke: 
Ill., by the city for furn. 
hew water-wo system 
RENSSELAER VALVE Cv 
cured the contract for \ 
CLOW, Chicago, Ill., the 
tings. 
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.—The contract has been 
; BROS, by the city for 
»xtensions to the water- 










t construct’ 2110. The work will in- 
Th rks syste! and er, pomp and boiler en- 
" jude — hin m the plant to town and 
ee ution m in the city. T. C. 
cei distr Tu kla., is Engr. 
oe OMA OKLA.—The City Com- 
oKLAHO} idering the construction 


n, about 15 ft. high, near 
Villiam C. Burke is City 


COLO.—The farmers of 


Coun June 19 voted to form 

igation ict, under the Old Fort 

pa irre st Fort Morgan. It is pro- 

peservolr Oye water from a point three 

posed on F Morgan, carrying it down 

"gai iles 8 ) from where it will be 


tbe river 2! 


ducted 10 in Phillips County by 
cond 
oe 


t will cover 130,000 acres. 
ut $4,000,000. The reser- 
ucted in the Platte River, 
apacity of about 130,000 
plemented by another res- 
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30,000 acre ft m 
sTHISTLE, U! \H.—Bids were received on 
9 by th S. Reclamation Service, 
June ah for constructing a dike, to be 
prove, Utet. 37 miles northeast of Thistle. 
toc =e jpv approximately the fol- 
The wones.000 ©u. yds. of earthwork, 4,800 
wink of rock, 12,100 cu. yds. of paving, 
cu. yas, Or of drain tile, amd 1,700 cu. yds. 
ae inforced rete. The bids follow: 
of Telngros. & CO., Boise, Idaho, $126,250 ; 
mee Morrison, Denver, Colo., $107,091; 
- Construction Co., Springville, Utah, 
af : p. J. Moran, Salt Lake City, Utah, 
v DOIsE, IDAHO.—The PHOENIX MFG. 
co., of Eau Claire, Wis., has been awarded 
the contract by the Department of the In- 

‘or for the Boise irrigation project, for 
furnishing a Laursen automatic pumping 
engine with a capacity of 17,000 gallons per 
min. against a head of 105 ft. 

HILLYARD, WASH.—The City Council 
has decided to improve the water system by 
replacing the old wooden mains with new 
stee| mains. 

WOODLAND, WASH.—The city has de- 
cided to issue bonds for the installation of 
a municipal water-works system. 


— "sPATO, WASH.—D. H. Redman, Engr., 
ty Rata plans to the City Council for 
n the construction of a municipal water plant. 

. #WENATCHER, WASH.—The Wenatchee 

Valley Orchards Co. has awarded a contract, 

it is reported, to the FAIRBANKS-MORSE 

CO. for a pumping plant for its Sunnyslope 

property. Hstimated cost, $20,000. 
HERMISTON, ORE.—Plans have been pre- 

pared for the installation of a system of 
water-works here. Estimated cost, $49,000. 

Clk The work will include an elevated tank dis- 











n and tributing system and pumps. Noted on May 
Plans Hl and June 8. 


- ALBANY, ORE.—The Oregon Power Co., 
it is reported, will probably construct a fil- 
tration plant here. Estimated cost, $30,- 
0. D. C. Green is Mgr., Albany. 
‘MERRILL, ORE.—Plans are being pre- 
pared for the construction of a water-works 
system here. E. S. Fitch is Mayor. 
EXETER, CAL.—The city is considering 
the installation of a water-works system. 
Estimated cost, $40,000. 

#GRANADA (Montara post-office), CAL.— 
The Shore Line Investment Co. has awarded 








cnn the contract for the construction of a $200,- 
> oa (00-gallon reservoir here to C. C. CHRIS- 
ae TENSEN, 


#MONTREAL, QUE. — The BRITISH 
ELECTRIC PLANT CO., of Alloway, Scot- 
land, has been awarded the contract for the 
pumping machinery, blowers and cranes for 
the new filtration plant at $40,250. Drum- 
mond, MeCall & Co. are the local repre- 
sentatives. 

#WELLAND, ONT.—The contract for con- 
structing the flume, wheel pits, foundation 
and tail-race in connection with the con- 
struction of the new water-works system, 
bas been awarded, it is reported, to W. H. 


WELLER, of St. Catherines, Ont., at about 
$40,000, 




















SEWERS. 


(*Denotes that this work ig advertised in 
Engineering News.) 


MILTON, MASS.—Bids will be received by 
the Board of Sewer Commissioners until 3 
p.m, July 8, for constructing 3,000 ft. of 
pide sewers. John Balch is Chn. 
‘WESTFIELD, MASS.—Bids for building 
Sewers in Westfield will be received by the 
Selectment, at the office of the Town Clerk, 
unti] 2 P. m., July 13. The work includes 
about 7,280 ft. of pipe sewer from 6 to 24-in. 
in diameter, with manholes and catch basins. 
Oren. E. Parks is Town Engr. 


BOSTON, MASS.—Bids will be received 
until July 7 for constructing pipe sewers and 


drains in Kent St 
aan . L. K. Rourke is Comr. 


ne UFPALO, N. Y.—Bids will be received by 
wo Ge of Public Works, Francis G. 
» Comr., until July 7, for constructing 


x. 10-in. sewers in portions of various 






































ae YORK, N. ¥.—Bids will be received 
Ft - E. Steers, Pres. Boro. Brooklyn, 
" al at m. July 12, for constructing a 


mated vos ‘st St. and other streets, esti- 

in West 22; «, 2743 @md a sanitary sewer 

tet. 234 St. from Surf to Mermaid Aves., 
~ estimated cost, $7,842. 

tre N. Y. Bids for the construction of 

to the pew, ° Grand St., from Front St. 

ot Contren,’ Save been received by the Board 




















" Suppl : i 
G. Patterson, “rick, $18.00 per ft. concrete 
+ &: ee “lin, brick $6.65, concrete 
. $16.35 - Baw ‘ros., brick $15.30; concrete 
& Site, aCWe'o Walsh, brick $8.70, concrete 
ti} Willian. Behan, brick * concrete - 
' 4. W. Cratchley,’ briek $7.87, concrete 








10.24. The bids have been referred to the 
cngineer and Commissioner of Public Works 
for examination. 


PATERSON, N. J.—Bids will be received 
by the Board of Public Works until July 6 
for constructing Section A of the proposed 
West Paterson and Totowa Main Sewer, 
comprising about 2,173 ft. of 36-in. pipe with 
necessary manholes, etc. H. J. Harder is 
City Engr. 

SUMMIT, N. J.—Bids will be received by 
the Common Council until July 18 for con- 
structing vitrified pipe sanitary sewers in 
Sections 1 and 2. J. E. Rowe is City Clk. 


NEWARK, N. J.—See item under Bridges. 


SEWICKLEY, PA.—Bids will be received 
by Minott M Baker, Act. Engr., Municipal 
Bidg., Sewickley, until 4 p. m., July 7, for 
constructing a sewer in Dickson St., to in- 
clude the following: 500 lin. ft. 8-in. and 80 
lin. {t. of 6-in. vitrified sewer pipe; eight Ys. 
8 x 6-in. and one Y, 8 x 8-in. Plans and 
specifications are on file with the Engineer. 

BALTIMORE, MD.—M. M. Elkan Co., Ma- 
con, Ga., was the lowest bidder, at $505,000, 
for the construction of storm-water drains 
in bed of Jones Falls, from a point 100 ft. 
south of Baltimore St. to Center St. The 
work will require 28,000 cu. yds. earth exca- 
vation, 900 cu. yds. rock excavation, 40,000 
cu. yds. concrete masonry, 75 cu. ft. brick 
masonry, 4,000,000 Ibs. of reinforcing steel, 
12,000 sq .yds. granolithic resurfacing, 140,- 
OOO ft. of piles, 2,000. ft. foundation lumber, 
50 tons cast-iron pipe, 900 lin. ft. vitrified 
sewer pipe and 40 tons structural steel. 


WASHINGTON, D. C.—Bids will be re- 
ceived by the District Commissioners, Cuno 
H. Rudolph, Chn., until 2 p. m., July 12, for 
the construction of Section 1 of the Anacos- 
tia main intercepting sewer and Section of 
the Rock Creek main intersecting sewer, in 
the District of Columbia. Specifications, 
forms of proposals and necessary informa- 
tion may be obtained from the Chief Clerk, 
Engineer Dept., District Bldg., Washington. 


*AMERICUS, Ga.—Bids will be received by 
the Mayor and City Council until July 10 for 
constructing about twelve miles of pipe sew- 
ers and appurtenances. T. N. Hawkes is 
City Clk. and Treas.; J. B. Ansley is City 
Engr. 

WINCHESTER, KY.—Bids will be received 
by S. B. Tracy, City Clk., until July 7, for 
constructing a sewage clarification tank and 
sludge drying bed. Charles E. Collins, Phil- 
adelphia, Pa., is Consult. Engr., and 8S. H. 
Rutledge, City Engr. 


COLUMBUS, OHIO.—Bids will be received 
by H. S. Holton, Dir. Pub. Ser., until July 


17, for the construction of sewers in Chapel 
Alley, from Mitchell St. to Stokes Alley; in 
alley north of McCort Ave.; in alley west 
of Oakwood Ave., from a point opposite Lot 
141, Aburndale Addition, to Schiller St.; in 
alley west of Parsons Ave., from Moler St. 
to alley north of Marion St.; sewer in Sev- 
enth St., from Markinson Ave. to the alley 
north of Morrill Ave. 

COLUMBUS, OHIO.—See item under Streets 
and Roads. 

COLUMBUS, OHIO.—Bids will be received 
by the County Commissioners until noon, 
July 26, for furnishing 1,874 lin. ft. 24-in. 
second-class vitrified sewer pipe; three 24- 
in. x 8-in. T branches; three 24-in. x 8-in. 
double T branches; one 24-in. 15-in. Y- 
branch; one 24-in. x 12-in. Y-branch; also 
for constructing sidewalks for Broad St. 
bridge. F. M. Sayre is County Audr. 

*#DETROIT, MICH.—The Common Council 
have awarded the contract for the Fairview 
Public Sewer, Section 1, to JOHN GINZEL, 
404 Buhl Bldg., at $32,700. 

CHICAGO, ILL.—Bids will be received by 
the Board of Local Improvements, Charles 
A. V. Standish, Secy., until July 7, for con- 


structing tile pipe sewers in portions of 
South Morgan, South Robey and other 
streets, and a brick sewer in North 40th 


Ave. 


CHIPPEWA FALLS, WIS.—Bids will be 
received by the Board of Public Works, J. T. 
Tuohy, Chn., until 10 a. m., July 7, for the 
construction of a sewer, with appurtenances 
in the Alley of Block 21 of the original plat, 
and on West Columbia St., between Governor 
and Mansir Sts., in accordance with plans 
and specifications on file at the office of the 
City Clerk. 

GREEN BAY, WIS.—Bids will be received 
by the City of Green Bay until July 11 for 
constructing approximately 15,000 lin. ft. of 
sewers, 38 manholes and 450 house connec- 
tions. W. W. Reed is City Engr. 


JANESVILLE, WIS.—The lowest bid re- 
ceived for general sewer construction and ex- 
tension work during the year was submitted 
by Tibey Bros., Dubuque, Iowa, at $11,925. 

+*#JANESVILLE, WIS.—The Common Coun- 
cil has awarded the contract for constructing 
sewers in North Main and North Academy 
Sts. to TIBEY BROS., Dubuque, Iowa, at 
$11,925. 


LOGAN, IOWA.—Plans are being prepared 
by Bruce & Standeven, Bee Bldg., Omaha, 
Neb., for sewers to cost approximately $22,- 
500. O. L. Case is City Clk. 


VIRGINIA, .MINN.—Plans and_ specifica- 
tions are being prepared by E. F. Johnson, 
City Engr., for constructing storm sewers 
in Magnolia and Balsam Sts. A sanitary 
sewer will soon be laid in Block 12. 


*ELY, MINN.—Bids will be received by 
the City of Ely, at the office of the City 
Clerk, until 8 p. m., July 18, for constructing 
one sanitary and one storm sewer, a sedi- 
mentation tank to be .connected with the 
sanitary sewer, and for laying a water main. 
The approximate amount of materials and 
excavations are as follows: 3,603 cu. yds. 
of earth and 675 cu. yds. of rock excavation 
for sewers, and for sedimentation tank 100 
cu. yds. of earth. For construction of storm 
sewers: 1,005 lin. ft. 38-in. concrete sewer 
pipe in place and 300 lin. ft. 40-in. concrete 
sewer pipe in place. For construction of 


sanitary sewers: 1 lin. ft. 15-in. pipe. 
573 lin. ft. Pee and 1,176. lin. ft. 10- 
in. D 17 les. I, Wisted, Jr., is 
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+#FAIRMONT, MINN.—We are officially 
advised that the contracts have been award- 
ed to the J. W’ TURNER CONSTRUCTION 






CO., Des Moines, lowa, as follows: For con- 
structing 7,000 lin. ft. of sewer main, at 
“780; for 17 blocks of water mains, at 


850. E. L. Lewis is City Clk. 
FALLS CITY, NEB.—Plans and specifica- 
tions are being prepared by Adna Dobson, 
Lincoln, Neb., for the construction of a sew 
er system in Falls City. 

*MARIETTA, OKLA.— Bids will be re- 
ceived by the Mayor until July 15 for fur- 
nishing .the sewer pipe, special, flush tank, 


manhole rings and covers required for the 
construction of a sanitary sewer system. 
The O'Neill Engineering Co., Dallas, Tex., 
is Engr. 

CENTRALIA, WASH.—The contract for 
constructing a sewer system for the south 
part of the city, has been awarded to the 


LISTER CONSTRUCTION CO., at 8,736. 

#SOUTH BEND, WASH.—The contract for 
constructing a trunk sewer has been award 
ed to the JAHN CONTRACTING CO., Em- 
pire Block, Seattle, Wash., at $26,085. 


+HILLSBORO, ORE.—We are officially 
advised that bids have been received as fol- 
lows for constructing a sanitary sewer sys 
tem : MASON & COMBS, Portland, Ore., 
$35,540 (awarded contract) ; Bidwell-Hayden 
& Co., $36,183; James Kennedy Construction 
Co., $38,758; Williams & Beggs Co., $41,114; 
Hugh McLain, $41,505; Puguet-Giebisch-Jop 
lin, $41,929; Jahn Contracting Co., $44,502; 
Jeffrey & Buffton, $46,728; J. & M. Keating, 
$48,080; Johnson-Anderson Co., $48,822. The 
item bids of Mason & Combs are as follows: 
Excavation, per cu. yd., @ cts.; vitrified 
pipe, per lin. ft., 8-in. 25 cts., 10-in. 40 cts., 
12-in. 45 cts., 14-in. © cts., 16-in. 90 cts., 
18-in, $1.30; Ys, 8&8 x 6-in. $1.35, 10 6-in 
$1.90, 12 x 6-in. $2.60, 14 « 6-in. $3.65, 16 


6-in. $4.65, 18 6-in. $5.80; drain tile, per 
lin. ft., 4-in. 4 cts., 6-in. 8 cts.; 4 x 4-in. Ys 
SO cts, 6 6-in. 85 cts.; manhole each, 


$65; manholes, additional depth per ft., $5; 
septice tank, complete, $500; standard flush 
3" each, $100; special flush tanks, each 
éo. 

#Bids were received for 
storm sewerage system as follows: JAMES 
KENNEDY CONSTRUCTION CO., Salt Lake 
City, Utah, $28,273 (awarded contract) ; Bid 
well-Hayden Co., $30,217; Mason & Combs, 
$32,284 ; Peguet-Giebisch-Joplin, $32,388 ; 
Williams & Beggs Co., $32,684; Hugh Mc- 
Lain, $34,870; John Construction Co., $35,- 
396; J. & M. Keating, $36,138; Jeffrey & 
Bufton, $36,882; Johnson-Anderson Co., $37,- 
368. The item bids of the James Kennedy 
Construction Co. are as follows: Excava 
vitrified pipe, per 
10-in. 5O cts., 12-in. 65 
16-in. 82 cts.; 18-in 

22-in. $1.80, 24-in. $2: 
25, 30-in. $2.70, 12 x 6-in. $1.25; 14 
x $1.75, 16 x 6-in. $2, 18 x 6-in. $3, 20 » 
6-in. $1; 22 x 6-in. $1; manholes, each, $45; 
catch basins, each, $20; sump, complete, 
$250. Lewis C. Kelsey, Selling Blidg., Port- 
land, Ore., is City Engr. for Hillsboro. 

The contract for 2,300 lin. ft. of 27-in. and 
30-in. reinforced concrete pipe for storm sew- 
ers has been awarded to the REINFORCED 
CONCRETE PIPE CO., Central Bidg., Los 
Angeles. 

CORNING, CAL.—Bids will be received by 


the Board of Trustees until 8 p. m., July 7, 
for constructing a sewer system according to 
plans on file with the Board. E. L. Randall 
is Clk. 

DIXON, CAL.—Bids will be received by J. 
F. Ayer, Town Clk., until July 11, for the 


constructing a 





tion, per cu. yd., 5S ets.; 
lin, ft., 8-in. 35 cts.; 
cts., 

ae 


14-in. 75 cts.; 
20-in. $1.40; 








construction of a sewerage system from 
plans prepared by Reynolds & Whitman, 
Ochner Blidg., Sacramento, Cal. The esti 
mated cost is $27,000. 

#OAKLAND, CAL.—Bids have been re- 


ceived and contracts awarded for construct- 
ing approximately 85 miles of sewers as 
follows : District No. 1, CHAMBERS & 
HEAFY, $79,132 (awarded contract) ; Mich- 
ael Heafy, $97,184; Bates, Borland & Ayres, 
$109,945; C. D. Vincent, $97,411. District 
No. 2, CONTRA COSTA CONSTRUCTION 
CO., $77,877 (awarded contract) ; alternate, 
$76,648; Bates, Borland & Ayres, $82,412; C. 
D. Vineent, $81, 544; alternate, $80,199. Dis- 
trict No. 3, C. D. VINCENT, $102,126 
(awarded contract) ; alternate, $100,267 ; Con- 
tra Costa Construction Co., $106,230; Bates, 
Borland & Ayres, $116,589; Williams & 
Belser, $121,905; alternate, $119,807. Dis- 
trict No. 4 C. D. VINCENT, $110,625 
(awarded contract) ; alternate $108,730; Con- 
tra Costa Construction Co., $129,261; Will- 
iams & Belser, $140,015; alternate, $142,200; 
Bates, Borland & Ayres, $135.922; Western 
Engineering & Water Supply Co., $135,775. 

#OAKLAND, CAL.—We are officially ad- 
vised that the REINFORCED CONCRETE 
PIPE CO., Central Bldg., Los Angeles, has 
been awarded the contract for constructing 
sanitary outfal] sewers in Districts 2, 3 and 
4 at Oakland, Cal., requiring 6,300 lin. ft. 
of 30-in. and 7,280 lin. ft. of 36-in. reinforced 
concrete pipe. 

BERKELEY, CAL.—Bids will be received 
by the Clerk of the City Council until 9.30 
a. m.,’July 11, for constructing a 6-in. sewer 
of vitrified iron stone pipe in Eunice St. 

SAN FRANCISCO, CAL.—Bids will be re- 
ceived by the Board of Public Works, David 
Hewes Bldg., until 2 p. m., July 12, for do- 
ing the following street work in accordance 
with plans and specifications on file with 
Clerk: Construction of sewers and appur- 
tenances in Section D, one and two in Sec- 
tion G, of the North Point Main. 


STREETS AND ROADS. 


(*Denotes that this work is advertised in 
Engineering News.) 


#HOLYOKE, MASS.—We are officially ad- 
vised that the contract for paving Railroad, 
Essex and Jackson Sts. with vitrified brick, 
about 5,200 sq. yds.. was awarded on June 
26 to the SHAWMUT BRICK WORKS, 141 
Milk St., Boston. 

#BOSTON, MASS.—The contract for the 
building of 7,300 ft. of State highway in 
Abington and Weymouth has been awarded 
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to CORCHIA 
at $7,192 


BROS CON 


STRUCTION CO 
Other bids were E 


J. Rourke, 





Abington, $7,362; Jas. H. Fannon, Somer 
ville, $7,387 Thos. Whelan & Co Wollas 
ton, $7.840; Jos. McCormick, East Provi 
dence, R. 1., $8,104; F. Williams & Co., Bos 
ton, $11,129 

BOSTON MASS.—Bids will be received 
until July 10 for constructing gewers in 
Branch St paving in Jenner and Joiner 
Sts. and sidewalks in Ocean St L. K 
Rourke is Comr. Pub, Wks 

HOLYOKE, MASS.—The Board of Publix 
Works have recently received bids for fur 
nishing vitrified brick and granite block 
pavement as follows For vitrified brick 
Luke D. Mullen, $31.25 per M Mack Manu 
facturing Co., $28.70 Daniel O'Connell's 
Son $27.50; Shawmut Pavi Brick Co 
$26.50; Samuel Snell Co., $25.50; for granite 
block, W. H. Flynt Gran Co., 335 per M 
Daniel O'Connell's Sot B04 Hild Granite 


Co., $46 
NAUGATUCK, CONN.—Bids will _ be re 
ceived by the Board of Warden and Bur 





gesses for about 3,500 1 yd of vitrified 
brick pavement n May s George 
Ham, Sl Church St., is Boro, Engr 

*NEW LONDON, CON We are offi 
clally advised that bids for tructing 30 
miles of cement sidewalke were received on 
June 28 as follows, (a) cement walk per sq 
ft., Section 1; (b) Section 2; (c) Section 3; 
(d) Section 4; (e) Section 5; (f) rock exca 
vation, per cu. yd.; (g) extra ea exca 
vation, per cu. yd.: W. G. Rutherford, Red 
Bank, N. J., (a) 17 2-5 cts., (b) 17 2-5 cts 
(ec) 17 5 ets., (d) 16 cts (e) 16 ets., (f) 
$6, (g) 75 cts.; Fowler Bros., New London 
Conn., (d) 129 cts., (e) 19 cts., (f) $5, (ge) SO 
ets.; C. H. Kaumeler, Port Huron Mich 
(informal), (a) 15 cts., (c) 15 ets., (d) 15 
cts., (e) 15 ets., (f) $4, (ge) 6O ects.; W. J 
Morley, Winfield, L. I., N. Y., (a) 144% ects 
(b) 14% cts., (c) 14% cts., (4) MY cts., (e) 
14% cts., (f) $4, (g) 40 cts.; Artificial pav 
ing Co., Syracuse, N. Y., (b) 144 cts., (c) 
14.2 cts., (e) 13.9 ects., (f) $4.80, (2) $1.20 
Frank Arrigoni & Bro., Middletown, Conn., 
(a) 14% cts., (b) 14% ects., (c) 14% cts., (d) 
14% cts., (e) 14% cts., (f) $3, (g) 60 ets; 
Monmouth Contracting Co., Red Bank, N 
J., (a) 17 1-5 ets., (b) 17 1-5 ete., (ce) 17 1-5 
cts., (d) 16 cts., (e) 6 ects (ft) $6, (2) SU 
cts.; Michael O'Connell, New London, Conn., 
(a) 15 cts., (f) $3.50, (g) $1; John J. Crane, 
New London, Conn., (a) 16.9 cts (b) 16.9 
cts., (c) 16.9 cts., (4d) 16.9 ets, (e) 16.9 ets 
(f) $5, (g) 90 cts.; A. B. Nicholas, In 
Brooklyn, N. Y., (a) 15% et (b) 15% ect 
(c) 14.9 ets., (d) 14.9 s., (e) 14.9 cts., (f) 
$7, (g) 50, 55, 60 cts.; M. O. Baker, New 
Britain, Conn., (e) 12% cte., (f) $2.40, (2) 
60 cts.; L. C. Baker, New Britain, Conn 
(d) 14% ects., (f) $2.65, (2) SS cts Frank 
Williams & Co., Boston, Mass., (a) 19 cte 
(b) 21 cts., (f) $3, (ge) 75 cts.: Geo. W 
Carr Co., Brookline, Mass., (a) 18 ct (b) 
18 cts., (c) 18 cts., (d) 18 cts., (e) 18 ets 
(f) $2.0), (2) 60 cts.; Loftus & Dugan, New 
Bedford, Mass., (e) 15% cts., (f) $4, (g) 
50 cts.;: John T. Shea, Jr., Boston, Mass., 
(a) 16% cts., (d) 16% cts., (f) $3, (x) 75 ets.: 
Carroll Construction Co., Brookline, Mass 
(a) 18 cts., (b) 18 cts., (ec) 18 ets., (a) 18 
cts., (e) 18 cts (ft) $2.50, (2) 6 cts 
George K. Crandall is City Surv. 


TROY, N. Y.—Bids will be rece 
Board of Contract and Supply 
11, for grading, curbing and 
walks in Sixth Ave., between Fourth and 
Sixth Sts The work includes: earth ex 
eavation, grading for walk and curb, 110 cu 


ived, by the 
until July 
laying side 






yds.; curbing, granite, 1,432 lin. ft.: old 
bridge stone, 260 sq. ft.; catch bs Plan 
No. 12, feur; concrete walk, 8¢ f 
foundation materials, 68 cu. yds combined 
concrete curb and gutter (if selected) 1,482 
lin. ft.; cobblestone gutter (if curbed with 
granite curb), 480 sq. yds. James M. Riley 
is Seey. 


ALBANY, N. Y.—We are officially advised 
that bids were received by the Site Commis 
sion, Homer Folks, Chn., 105 East 22d St., 
New York, on June 26, as follows for the 
improvement of a highway in Westchester 
Cotenty, from a point on the state highway, 
near Yorktown Heights, to the site of the 
New York State Training School for Boys 
a distance of about 1.85 miles: W. F. M¢ 
Cabe Contracting Co., $20,850; Michael Leo 
and J.-H. Slater, $23,950; Frank G. Fowler 
Construction Co., $20,846; E. T. Eggleston 
$21,000; for the construction of a road within 









the site, about one mile jong: Frank G 
Fowler Construction Co., $6,819: Michae! 
Leo and J. H. Slater, $7,800: William F 





McCabe Contracting Co., 
gleston, $6,600. 
LANCASTER, N. Y.—Bids 
asked for paving Central 
$45,000. 
*NEWBURGH, N. Y¥ 


$6,700; E Eg 


soon be 
a cost of 


will 
Ave. at 


Bids will be received 
by the City Clerk until 5 p. m., July 11, for 
paving or repaving Colden and Water Sts 


between Broadway and South St., in accord 
anec with plans and specifications prepared 
by William J. Blake, Jr., City Engr Bids 
will be received for paving with new gran 
ite block, vitrified brick and for relaying 
old granite block. There is about 6,450 sq 
yds. of pavement, 10 cu. yds. extra concrete, 
12 catch basins, 4 sewer manholes and 5,000 
lin, ft. of curbstone, et ’ 

CAMDEN, N. J.—Bids wil! be received by 
the Board of Chosen Freeholders until:11 a 
m., July 19, for resurfacing the Camden and 
Westfield Turnpike. John Prentice is Dir., 
and J. J. Albertson, County Engr 

*WOODSTOWN, N. J.-—Bids will be re 
ceived by the Road Committee of the Mayor 
and Council of the Borough of Woodstown 
until 7 p. m., July 31, for grading and plac- 
ing asphalt concrete surface on East and 
West Aves. for the distance of one-hajf mil# 
E. S. Fogg is Mayor. 

MAPLEWOOD, N. J.—Bids will be received 
by the Township Committee of the Town- 
ship of South Orange until 8 p. m., July 6, 
for grading and macadamizing Richmond 
Ave., Beach Pl., Woodland Ave. and Salter 
Pl., and constructing a cement curb and 
gutter on both sides of Richmond Ave., from 
Parker Ave. northerly to the dividing line 
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between the village of South Orange and 
the Township of South Orange. William H. 
Kemp is Chn. and Edward R. Arcularius 
Township Clk. 


+MORRISTOWN, N. J.—The Board of Al- 
dermen has awarded the contracts for the 
repair of Morris St. and Speedwell Ave. to 
WARREN BROTHERS at $1.49 per sq. yd. 
The paving will be of bitucrete and will ex- 
tend on Morris St., from King St. to the 
park and on Speedwell Ave., from the park 
to Sussex Ave 

The contract for paving with amiesite 2 
ins. thick on telford base on the northwest 
side of the park and a 4-in. macadam base 
on the southwest side of the park has been 
awarded to FREDERICK S. SMITH at $1.30 
per eq. yd. 

JERSEY CITY, N. J.—Bids will be received 
by the Board of Street and Water Commis- 
sioners until 2 p. m., July 10, for repaving 
Ninth 8t., from Erie St. to Jersey Ave. 
George T. Bouton is Cik. 


NEWARK, N. J.—Bids will be received 
by Morrie R. Sherrerd,. Ch Engr, Bd. of 
St. and Water Comrs., until! 215 p. m., 
July 6, for repaving Bowery and Market 
Sts. The estimated quantities are: 7.870 
sq. yds. oblong granite block pavement, 12,- 
100 lin, ft. curb, etc. 


HACKENSACK, N. J.—Bids will be re- 
ceived by the Mayor and Board of Council 
of the Borough of Cliffside Park, until & p. 
m., July 10, for the construction of concrete 
curbs and gutters along both sides of An- 
derson Ave., from the sortberly line of the 
borough to Grant Ave., in accordance with 
plans and specifications, drawn by the Bor- 
ough Engineers and now on file with Myles 
J. Murphy. Boro. Clik. 


McKEESPORT, PA.—Bids will be received 
by the Street Committee until 7.30 p. m., 
July 7, for repaving Fifth Ave., from Fifth 
Ave. Bridge eastwardiy, with vitrified fire 
clay or shale brick block. C. E. Spies is 
City Controller. 

BALTIMORE, MD.—Bids will be received 
by the State Roads Commission, John M. 
Tucker, Chn., Union Trust Bidg., Balti- 
more, until July 10, for building six sec- 
tions of stat ehighway, about 20 miles, in 
Ann Arundel, Calvert, Carroll and Balti- 
more Counties. 


WASHINGTON, D. C.—Bids were received 
as follows on June 29 by the Commissioners 
of the District of Columbia for grading: (a) 
Harper & Voight, (b) R. J. Beall Construc- 
tion Co., (c) E. G. Gummel, (d) G. B. Mul- 
len, all of Washington Grading, (a) 43 
cts., (b) 40 cts., (c) 44 cts., (d) 43 cts.; 
6 x 20-in. curb, (a) 33 cts., (b) 2 cts, (c) 
30 cts, (d) 25 cts; 8 x S-in. curb. (a) 39 
cts., (bd) 34 cts., (c) 3Y cts., (d) 35 cts.; 
granite block gutter, (a) 37 cts., (b) 48 
cts., (c) 39 cts... (4d) 36 ects.; vitrified brick 
gutters, (a) 5Y cts., (b) 74 cts., (c) 68 cts., 
(d) 63 cts; cement curb, (a) 44 cts., (b) 60 
cts., (c) 635 cts., (d) 77 cts.; cement gut- 
ters. (a) 35 cts., (b) 20 cts., (c) W cts., (d) 
40 cts. 

*KEY WEST, FLA.—Bids will be received 
by the Board of Public Works, Wm. R. Por- 
ter, Chn., until 7.30 p. m., July 26, for grad- 
ing, curbing and paving certain streets with 
either wood blocks, vitrified brick, bitulithic, 
asphalt blocks or asphalt macadam surfacing 
material, The work will include the prepara- 
tion of suitable foundations, furnishing and 
setting 18.395 lin. ft. of stone curb, and the 
surfacing of 67,857 sq. yds. of pavement, and 
furnishing the necessary castings for drain- 
age Specifications maybe procured and 
plans and profiles seen at the office of the 
Clerk of the Board of Public Works, Key 
West. 

JACKSONVILLE, FLA.—Bids will be re- 
ceived by the Board of Commissioners of 
Duval County until 10 a. m., July 7, for 
grading the marsh causeway on the Duval 
road from the south side of the marsh to 
Nassau River. Specifications may be pro- 
cured upon application to Gail L. Barnard, 
County Engr., Court-house, Jacksonville. 

NEW ORLEANS, LA.—Bids will be re- 
ceived at the office of the Highway Depart- 
ment of the Board of State Engineers of 
Louisiana, at the Court Bidg., New Orleans, 
until! noon, Aug. 1, for the construction of 
highways from North St. to Bayou Sara 
Road in the city of Baton Rouge, East Baton 
Rouge Parish, and from Mansfield to Lo- 
gansport, De Sota Parish 


++MEMPHIS, TENN.—A contract for pav- 
ing Union Ave., between Main and Welling- 
ton Sts., with creosoted wood blocks, has 
been awarded to R. C. HUSTON, at $17,200. 


+#MARION, OHIO.—The contract for con- 
structing a pike in Marion County has been 
awarded to JOHN D. OWEN @& SON at 
18,935. Other bidders were: E. C. Brady, 
20,448; J. D. Gillispie, $19,498; Molder & 
McNeal, Findlay,- Ohic; $19,256. 
MARYSVILLE, OHIO.—Bids will be re- 
ceived by the County Commissioners until 
July 18 for the construction of the Bixler 
Road in York Township, Union County. 


NEWTON FALLS, OHIO.—Bids will be 
received by Wade Gardner, City Clk., until 
July 18 for paving various streets. 


OTTAWA, OHIO.—Bids will be received 
by Jos. Kersting, County Audr., until July 
7 for constructing the Tri-County Road Im- 
provement No. 110. 

SPRINGFIELD, OHIO.—Bids will be re- 
ceived by the Director of Public Service un- 
til noon, July 7, for the improvement of 
Seever St., from High to Hughes Sts., by 
grading, graveling and constructing curb 
and gutter, according to plans and specifi- 
cations on file in the office of the Depart- 
ment of Public Servicen Wm. H. Mahoney 
is Clk. 

COLUMBUS, OHIO.—Bids will be received 
by Commissioners of Franklin County, un- 
til July 26, for the construction o fa new 
sidewalk on the Broad St. bridge over the 
Scioto River, and for sewer pipe to be fur- 
nished f. o. b. cars at Lockburne, Ohio. 

#+ELYRIA, OHIO.—Paving contracts have 
been awarded by the Board of Control as 
follows: Broad St., from East Ave. to the 
Broad St. Bridge, the OHIO ENGINEERING 





ENGINEERING NEWS. 


CO., Elyria, $0,600. Other bidders were: 
8. Menaleson, $¥,740; the Asphalt Block 
Paving Co., $12,400; Fremont St, MENDLE- 
SON & WINCKLES, $2,413. 


#+PORTSMOUTH, OHIO.—The Board of 
Control bas awarded the contract for paving 
Brown and Adams Sts., to KELLEY BROS., 
at $6,545 and $4,575, respectively. 


BOWERSTON, OHIO.—Bids will be re- 
ceived by the Village Counci) at the office 
of the Clerk until noon, August 5, for grad- 
ing, curbing, paving with brick and improv- 
ing parts of Main St., State St. and Gar- 
field Ave. W. F. Utterback is Clk. 


BOWLING GREEN, OHIO.—Bids will be 
received by F. W. Toan, County Audr., until 
1 p. m., July 31, for grading, draining and 
macadamizing a public highway. 


#WINCHESTER, IND.—Bids for paving 
South St., from Greenville Pike to Jackson 
St., were received on June 28, by the County 
Auditor and the contract awarded to 
WHEAT, SISK, RUPEL & GRIFFITH, at 
3,037. The other bids were as follows: 
th Hinshaw Construction Co., $31,006; 
Tripeer & Son, Peru, ind., $32,015; Adams 
Bros. Construction Co., $32,500; Keegan 
pee ape Dan O. North, Bluffton, 
Ind, $34,460. 


INDIANA.—Bids will be received for road 
construction, as follows: 

Until 2 p. m., July 10, by Commissioners 
of Warren County at Williamsport, Ind., for 
the construction of a gravel road in Adams 
Township. D. H. Moffit is County Audr. 

Until 2 p. m., July 10, by Commissioners 
of Parke and Putnam counties at Rockville, 
ind., for the construction of a gravel road 
on the county line between Jackson town- 
ship, Parke County, and Madison township, 
Putnam County. J. E. Elder is Audr., 
Parke County. 

Until 2 p. m., July 17, by Commissioners 
of Grant County, at Marion, ind., for the 
construction of one gravel and one stone 
road in Fairmount Township, three stone 
roads in Mill and Franklin Townships and 
ene paved road in Mili Township. A. Y. 
Stout is County Audr. 

Until 10 a. m., July 21, by Commissioners 
of Allen and Adams Counties, at Decatur, 
Ind., for the construction of a macadamized 
road on county line between Madison Town- 
ship, Allen County, and Root Township, 
Adams County. H. 8S. Michaud is Audr., 
Adams County. 


+*BLOOMINGTON, IND.—The City Coun- 
cil of Bloomington has awarded the contract 
for the improvement of East Third St.. to 
BLAIR & KERR, at $41,265. Boston brick 
will be used. 


#PERU, |1ND.—The contract for construc- 
tion approaches, curbs, sidewalks and steps 
for new court house at Peru, has been award- 
ed to P. H. McCORMACK & CO., Colum- 
bus, Ind., at $¥,405. 


INDIANAPOLIS, IND.—The Commission- 
ers of Marion County will soon ask bids 
for the construction of a gravel road on 
the line between Perry and Franklin Town- 
ships. Albert ahm is County Audr. 


GREEN BAY, WIS.—-We are officially ad- 
vised that bids were received on June 27 as 
fo.lows: (a) 13,558 sq. yds. pavement and 
6,422 lin. ft. curb on Adams St., from Main 
St. to Astor Pl.; (b) 2,074 sq. yds. pave- 
ment and S806 lin. ft. curb on Dousman St, 
from Broadway to bridge over Fox River; 
(c) 11,002 sq. yds. pavement and 35,i4v lin. 
ft. curb on Dousman Si., from Broadway 
to Allard Ave.; (d) ¥,200 sq. yds. pavement 
and 5,719 lin. ft. curb on Crooks St, from 
Washington St. to Webster Ave.; (e) 770 
sq. yds. pavement and du lin. ft. curb on 
Congress St., from Madison St. to Monroe 
Ave.; (f) 770 sq. yds. pavement and 600 lin. 
ft. curb on Spring St., from Madison St. to 
Monroe Ave.; (g) 1,102 sq. yds. pavement 
and 551 lin. ft. curb on East Walnut St, 
from Washington St. to bridge over Fox 
River; (bh) 7,53f sq. yds. pavement and 4,- 
835 lin. ft. curb on East Wainut St., from 
Adams St. to Webster Ave.: Andrews As- 
phait Paving Co., Hamilton, Ohio, (asphait), 
(a) $33,078, (c) $28,078, (d) $23,734, (e) $2,- 
0OvO, (bh) $19,345; R. S. Blome Co., Chicago, 
Il, (concrete), (a) $30,200, (b) $4,8u0, (c) 
$26,500, (d) $21,800, (e) $2,100, (f) $2,100, 
is) $2,700, (h) aad a a 

ay, (asphalt &@) $28,513, (c) $24,184. (d) 
$12 h34. te) $1,790, Uf)’ $1,760, (h) "$16,133 ; 
(brick), (a) $29,385, (c) $25,181, (d) $21,507, 
(e) $1,875, (f) $1,866, (h) gtr te concrete), 
(a) $20,810, (c) $18,353, (d) $15,626, (e) $1,- 
388, (f) $1,379, (bh) $12,325; J. F. Hill, Chi- 
cago, (asphalt), (a) et ae $26,540, (4) 
$20,142, (e) $1,895, (f) $1,895, (g) $2,743, 
(h) $18,242; McGrath Construction Co., 
Green Bay, (sandstone), (b) $6,855, (g) 
645; (brick), (b) $5,140, (g) $2,771; (con- 
crete), (a) $20,887, (d) $15,250, (e) $1,382, 
(f) aoa (bh) $12,164; 
(a) $20,855, (d) $15,500; (e) $1,426, (hb) 
$12,569 (asphalt), (f) $1,426; Western Im- 
provmeent Co., Racine, Wis., (asphalt), (a) 
$27,000, (b) $4,230, (c) $23,824, (d) gibszs, 


OS ety) Ss? reeled) eh 
»f00, (Cc) $27,514, 22,286, ~ 
587, (b) $18717;. : ‘ 


834, (b) $4,442, (c) $19,897, (d) $16, 
$1,882, (hb) $13,705. 


MILWAUKEE, WIS.—The Department of 
Public Works will receive bids until July 
7 for constructing a permanent bitumin- 
ous pavement on concrete foundation as 
follows: 4,740 eq. yds. of pavement in 
Stowell Ave., from Park Pi. to Bradford 
Ave., 1,440 sq. yds. in Farwell Ave., from 
Park Pl. to Belleview Pl.; 4,158 sq. yds. in 
Cambridge Ave., from North Ave. to Boyls- 
ton Pl.; 10,105 sq. yds. in Cherry St., from 
17th to 24th Sts. Harry EB. Briggs is Cowmr. 

*MAGNOKETA, IOWA. — Bids for paving 
have been received as follows: (a) North 


tar macadam), ote ca) 
» (é 


Main St, (b) South Main St. (c) Bast 
Platt St, (d) West Platt St, (e) West 
Pleasant St. : 


Brick ;: Tri-City Construction Co., (a) $7,024 
(b) $11,454, (c) $11, (d) $12,232, °) ss 
860; James Horrabin, (a) $7,441, (b) dil. 14, 
eae. ‘sisted 1) $11,305, 

on ny . 
(a) ; (e) ; M. 


) 
12, 
FORD, (a) $6,828 (awarded contract), (b) 





$10,693 (awarded contract) af $10,700 
(awarded contract), (4d) $ii, (awarded 
sears e ge (a) fete" (Sy Fosse 
nedy » (a c 
$10,860, (d) {3st (e) ; Dearborn 
& Jackson, (a) $6,970, (b) $10,915, (c) $10,- 
rill ‘Gor te\ ee, (gh “RILRR, 
struction i a 2 (ec 
$11,817, (d) $13,148, (e) 40.500. 

Wood block: James rrabin, fo) 97 .mt. 
oe (c). $11,459, (d) $12,721, 3 
$9,058 ; Indiana Construction Co., (a) 7, 
(b) $12,399, (c) $12,316, (a) $13,771, (e) 

974; M. Ford. (a) $7,854, (b) $12,221, (c) 
12,206, (d) $13,644, (e) $9,734; DEARBO: 

& JACKSON, Cedar Rapids, lowa, (a) Pe 
651, (b) $11,973, (c) $11,982, (d) $13,509, 
(e) $9,458 (awarded contract). 

Sarcolithic: Thomas Kelly, (a) $7,051, ay 
$11,073, (c) $11,054, (* 12,311, (e) 5 ; 
James Horrabin, (a 236, (b 11.388, 
(c) $11,375, (4) $12,688, (e) $8,727; In 
Construction Co., (a) $6,792, (b) $10,607, (c) 
$10,602, (4) $11,790, (e) $3. : McCarthy 
Improvement Co., (a) 927, ( . 
(c) $10,864, (2), oe, ». (e) 19; W. 
Ahiborn, (a) $7,267, (b) $11,414, (c) $11,- 
395, (d) $12,705, (e) $8,911. 

Asphaltic concrete: M. Ford (a) $5.606, 
(b) $8,891 (c) $8,794, (d) $9,824, (e) $6. ; 
Kennedy & Lea, (a) $6,138, (b) 615 (c) 
$9,618, (d) $10,701, (e) $7,541. 

ST. PAUL, MINN.—The City Engineer has 
prepared preliminary plans*for paving Sum- 
mit Ave., from Dale to Lexington St., at a 
cost of from $72,000 to $9y,000. 

GROVETON. TEX.—We are officially ad- 
vised that bonds for $40,000 have been voted 
for road improvement. G. W. Locker is Cik., 
Trinity County. 

MUSKOGEE, OKLA.—Bids will be received 
by Chas. Wheeler, Jr., City Clk., until July 
11, for improving the following districts: 
Dist. 126, with sheet asphalt; Dist. 121, with 
concrete pavement and necessary asphalt «x- 
pansion joints; Dist. 126, with sheet asphalt. 


BOULDER, COLO.—Bids will be received 
until July 17, for constructing macadam 
pavement, estimated at $12,000. Fred R. 
Dungan is City Engr. 


+HILLSBORO, ORE.—We are officially ad- 
vised that the contract for paving vr'ous 
streets has been awarded to the WARREN 
CONSTRUCTION CO., Lumber Exchange, 
Portland, Ore., at $52,784. The item bids 
were: Excavation, per cu. yd., 60 cts.; pav- 
ing, per sq. yd., $2.07; curb and gutter, 
plain, per lin. ft., 75 cts.; curb and gutter, 
reinforced, per lin. ft., $1; gutter, 18-in., per 
lin. ft., 30 cts.; pavement, guarantee 5 yrs., 
per sq. yd.. 8 cts.; driveways, 6-in. ce- 
ment pavement, per sq. ft., 18 cts; 2%-ft. 
radii curb, per lin. ft., 75 cts.; 6-ft. radii 
curb, per lin. ft., 65 cts. 


SAN FRANCISCO, CAL.—Bids will be re- 
ceived by the Board of Public Works, David 
Howes Blidg., uutil 2 p. m., July 12, for 
street work to be done in accordance with 
Plans and specifications on file with Clerk. 

LOS ANGELES, CAL.—The following con- 
tracts have been awarded by the Board of 
Public Works for street improvement: FAIR- 
CHILD-GILMORE-WILTON CO., for im- 
proving Broadway, between East Seventh St. 
and East Fourth St., at $32.323. J. J. PAPAC 
for constructing cement sidewalks on San 
Pedro St., from Aliso to Fifth Sts., at 
$6,218. To FAIRCHILD-GILMORE-WILTON 
CO. for improving Ave. 20, between North 
fn coe Ave., at $14,237. To 

é ; J , for improvi I St, at 
$7,707. oe 
+POMONA, CAL.—The Pomona Investment 
Co. has awarded a contract to THOS. T. 
CRAWFORD, Pomona, for grading and oil- 
ing streets in the Lincoln Park Tract, Po- 
mona, at $1.75 per lin. ft. 

SACRAMENTO, CAL.—Nathaniel Ellery, 
State Engr., is preparing plans for highway 
improvements, for which the State Legisla- 
ture has appropriated as follows: $25,000 for 
a State highway from Meyers Station in El- 
dorado County, to McKinneys, in Placer 
County; $50,000 for a State highway con- 
necting the Counties of Trinity, Tehama and 
Shasta with the road system of Humboldt 
County; $15,000 for the general improve- 
ment of the Lake Tahoe Wagon Road: $35.- 
000 to establish the Alpine State Highway 
between the Calaveras Grove and the Lake 
Tahoe State Highway; $5,000 for the Lassen 
State Highway; 00 for the completion 
of the Kings River Highway; $5,000 for the 
maintenance of the State Highway from 
Emigrant Gap to Donner Lake. 


MANUFACTURING PLANTS. 


(#Denotes a contract awarded.) 


LOWELL, MASS.—Plans have been pre- 
pared by the Bigelow Carpet Co. tor a new 
dye house to be known as No. 17 to be lo- 
cated on the Pawtucket Canal near Market 
St. It is to be 277 ft. long by 46 ft. in 
height and will be of brick, reinforced con- 
crete and steel] construction. The estimated 
cost of the building is $100,000. 


SALEM, MASS.—A 6-story fa is to 
be built at once for Laviseur & way, 
leather manufacturers. 


SPRINGFIELD, MASS.—The Farl 
Co., of Farley, is anes P 
additions to its plant, which 1 add a de- 
mg oom for coating paper. Dennis BE. Far- 
ey has contracted for two new buildi 
the first to be 36 x 320 ft. and the second 
x 84 ft, maki the entire plant 755 ft. 
long and two stories high. 


#+HOLYOKE, MASS.--CASPER RANGER, 
general contractor for the new mill of the 
Goetz Silk Mfg. Co., on Jackson St, has 
HRARGtAN G RON atpat and ae ot 
stone to the GLARK CONROY CO., Nor- 
wich, N. Y. The bui will be 50 x 2530 
ft., three stories high, of with brown- 
stone trim. Noted on April 27 and May 4. 


PITTSFIELD, MASS.—It is reported that 
the Clark Dye Works has purchased a site 
on Columbus Ave. and «re having plans 
prepared for a dyehouse to be erected soon. 
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nounced By he Weissi |S beg 
the Walpole ave been ay 
construction of a factory CO. tor 
#NEW BRITAIN, cox aa 
tract for the laundry by * General og 
on Arch St. for J. s_ tO be neu 
awarded to the CURTIs sit Ras bees 
who have given the . ILDING gs 
mason work to DOOL!' Tact for 
poliding wilt be two ang BROS. yf 
= 160 ft., with press, Stories high 
stone trim. The plans y, K fron: ay} 
ine & Perry, of ¢: WD DY Are 
PLAINFIELD, CONN 7 
. NN . 
=> SMITH co., Pawtuck; BENJAMn 
awarded the contract fo, “has 
© mill buildings for ; CTection 
‘0. a. buildings will pe wy ateld Mitty 
4 tt, one story high ; Tick, one 5 y 
ng t., three stories jj. oben By 
8 Pres. of the company. 2D Porteous 
#SHELTON, CONN.—T). -p,ny 2 
for ae aterbury, Conn, g::..:,) °C BRog 
or the addition to the , Oe outPacton 
meet Co., has awarde, yr the R. 4 
“ Plumbing, heating an. De tract top 
= _ Jian alY, & SONS War este 
The building will be of aterbury 
ae > 100 x 300 ft. Freq k n” torieg 
ark Ave., New York. js the a Warr, 
cAMSTERDAM, N. Y.—Meo ir) we 
rouse, 57 Lyons St., are },.,..)' Walling 
pared for a 7-story’ and 1B Plans pre. 
tural: tron aon oe te ang can 
summer. "US "hey purpose to erect th 
ROCHESTER, N — Ji 
Arch., Granite Bide. - H. Oberlieg 
Brine BME cling”, eet 
Min se, 7 “Be Empire Last Wor, 8 
SCHENECTADY, N. y 
a Mea, tic et 
° rick f. pieted Plans 
60 x 149, brick gt le ener hou 
and a 2-story office building. 44 0 4\"¥tion, 
the Unit Brick Co. will erect jp {1 Mut 


DSLANCO. No 3—A Ric... 
lanco, N. J., will construct Betty 8 ts Dee 


factory. Plans were preto.c, ety, “oncrete 

Loos, 1017 Chestnut gc YY Richard ¢ 
SILVER LAKE, N ~It j 

the licorice works a et is reported that 


r Lake hay 
secured by Thomas A. Edison tor a. D2 
tion of two new plants. |; One et oe 
sg Storage battery cars for railroad 
A will be built, and in th; veoh 


iles of the storage battery —” automo- 


+#WILKES-BARRE PA.—Plans w 
for the erection of a @-story brick L 
house at the Vulean Iron Works on son 
-—e st. _ structure wil] be 524 1384 
» and will cost about $5001) Groner 
T. DICKOVER & SONS ar. ti, coiaa 
in charge of the work. oe 


BALTIMORE, MD. — The Mar 

. . > Maryland Cold- 
Storage Warehouse Co. have awarded a 
tract to the CONSOLIDATED ENGINEER- 
ING CO., Emerson Tower Bldg., Lombard 
and Eutaw Sts., for constructing a cold- 


storage warehouse on Prati st 

att St, betw 
Light and Charles Sts., to be of brick a 
Stone construction, slate roof steam beat, 


2 ; 
| a electric lighting, plumbing. Cost, 
YORKTOWN, VA. — Jamestown P 

a y d estowr tlan 

Cement Corporation, 651 Bullitt Bldg. Par 
ek Pa., ys awarded al! contracts for 
ction and equipment of plant to th 
AMERICAN CEMENT ENGINEERING Co. 
315 Fifth Ave., New York City. : 


J { 

Lauchlan, Yorktown, is Arch —s 
ELON COLLEGE, N. C.—The Ossipee Cot- 
ton Mills of Blon College. N. C., have com- 


pleted some general improvements to their 
spinning equipment, the entire machinery 
aaving been overhauled. This company i: 
manufacturing domets and flannels, its 
equipment consisting of 5,(M”) ring spindles 

narrow looms; 21 cards, etc., driven by 
steam power and employing about 250 opera- 
tives. 

MAYODAN, N. C.—The Avalon Mills will 
at once rebuild the plant burned some days 
ago. About $350,000 will be the cost, and 
the equipment will include 15.4) mule spia- 
dies, with accompanying machinery. FH 
Fries, of Winston-Salem, is Pres. of the com- 
pany. 

GAFFNEY, 8. C.—It is reported that the 
Irene Mills of Gaffney, S. ©., will overbaul 
their machinery and will generally improve 
the entire plant and equipment 

FITZGERALD, GA.—The Farmers’ Educa- 
tion and Co-operative Union have agreed 
upon plans for the enlargement of its sud- 
ar organization, the Union Phosphate 


ANNISTON, ALA.—The American Net & 


Twine Co., Anniston, Ala., and East Cam 
bridge, Mass., has determined on final plans 
and specifications for its recently mentioned 
enlar; t of the Anniston piant. Its add 


tional building will include an extension of 
and main structure, 20 cottages for operatives 
and a 60 x 300-ft. warehouse of brick cot 
struction, 


BIRMINGHAM, ALA.—It {s reported that 
plans for the construction of the large co 
crete grain elevator and mil! «t East Thoms 
the Western Grain Co. a: other partits 
terested, are rapidly formulating. and 
is expected that soon definite steps to 
beginning the work will be (ken. 


KNOXVILLE, TENN.—The Maryville Ho 
siery Mills, of Maryville, which were é 


Bg 


ie by fire recently at « loss of 
000, will be rebuilt. Ths building 
OO x 300 ft. and will cos! about ¢ 


pped with 125 kvitting machines 
Fa nying apparatus for manuit 
turing 5 Kpout 125 »<rsons will 
ployed, the daily output will be 
pairs of hosiery. R. 2. Oliver is Pres 
L. Grove, Vice-Pres. 
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—. orthern Obio Tr FERRY SL 

H10.—The Ni rn o Trac- IP REPAIRS.—Boston, Mass.— *DREDGING.—Savannah, —Bids were *DRAINS.—Elkhort ris il , 
AKRON Co, has purchased additional Louis K. Rourke, Comr. Pub. Wks., has received as on a ee ~ Dan emt ? ah —— an will ,de 
tion & *. con, Obie, upon which will be asked for an appropriation of $52,000 for C. Kingman, Corps Engrs., U. S. A., Savan Commissioners of ” Turt 2 "Check erie 
land Oia! car shops for the repair work repairs to the ferry slips at the East Boston nah, for dredging 1,600,000 cu. yds. of mate District No. 1, for econntre ting dra io "ae 
onthe lari action system. New car barns ferries. rial at Savannah: Morris Cummings details see advertisement n this | ae. 
wri also | erected. ELIMINATION OF GRADE CROSSINGS. Dredging Co., New York, 19% cts. per cu. Henry D. Barnes is Secy., Elkhorn 
¥ xp . .PIDS, MICH.—The Elliott Ma- —Cambridge, Mass.—Plans are being pre- yd.; Miner Engineering Co., Washington, D TILE DRAIN.—Pocahont I id 
GRAY intend to erect a 3-story fire- pores for eliminating grade crossings at © 14% cts.; Southern Dredging Co., Mobile, wij; be received by th. Secretase at “— 
chine W ete factory in Grand Rapids orter’s Station the Boston & Maine R. Ala., 15 cts.; Coastwise Dredging Co., Nor Saylor and Olso: a ae Be eee of the 
ae * mate cost of $100,000. Osgood RR. Co. A.B. Cortheld is Ch. Engr., Boston. ‘folk, Va., 15% cts.; Atlantic Gulf & Pacific Jujy 10 for about 9,100 ninage m. rict until 
+ eed Grand Rapids, are the Archs. GRAVEL, BROKEN STONE.—New York, Co., New York, 13.9 cts.; Home Dredging grajn_ nite _— it. of te to st-in. trie 
tse r0" >, Ta—Plans have been pre- N. Y.—Bids will be received by George Mc- {o: Mpbile, Als.. 11.6 ots.; P. Sanford Hos. CONDUIT.—Sioux City, 1 rap 
ay . addition 80 ft. wide and 100 ft. Aneny, Pres. Boro. Manhattan, until 2 p.m. Americ _ 7 Co. o Te “— ‘Ive en Council on June 15, aw ded ‘th contend’ 
pared for vest side of the building of the July 14, for furnishing and delivering 3,500 Tey 161 i? hh oe Co Nex va: it S seneeted, far the ounaiauetten or ob 
ong ond | Co, at Harrison Ave. and cu. yds. of washed gravel; and for furnish- city front. 650.600 ke - age = Perry Crock conduit to LEWie 2 7 eapan 
—, ‘ontracts will be awarded soon. ing and delivering’ 700 cu. yds. trap rock Channel, 900,000 aot ree oie ae din Ge at eee 
BEAV! AM, WIS.—The eeser a pee Nn and 800 cu. yds. of trap rock jand Crossing, 350, cu. yds. at 16% cts _DITCH.—Crookston, Minn.—H. J. Welte 
Manufact: \= CO, Be200,000 to provide for ADDITIONS TO REFRIGERATION ,,MPROVEMENT TO WATER FRONT. [ounyy, Audr., will recelve bids until 10 a 
stock tre eee, Several important PLANT.—-New York, N. Y.—Bids will be re- St, Petersburg, Fla.—The citizens have vote! Dit b Ne ~~ the construction of County 
additions « ' eyteneill be undertaken this ceived by the Department of Public Char- ‘© !ssue $35,000 of bonds for water front tm ame 
building | cfnite plans have not been - ities until 2.30 p. m., July 7, for furnish- ——— for improvements (> ms H.—Minneapolis, Minn.—A. ©. DA 
7 ird Beich! is Pres. ing all the labor and materials required for proeicetyne natin decay 2 phan ~ aad has been awarded the contract 
formee. .  wlS-—Construction work will  ®lterations and additions to the present re- *SHORE REVETMENT.—Jacksonville, Fla. (of “isging the Rush Creek ditch in Maple 
LOMIR - es the brewery of the Starr frigerating plant at the Kings County Hos- —Bids will be received until noon, Aug. 3, ee and Rush Creek townships at 10% 
start her: on toe east of $50,000. The pital, Boro. Brooklyn. Michael J. Drum- by Capt. George R. Spalding, Corps Engrs., oe _per yd. Frank H. Nutter 1 County 
Bros., to ected erected’ a’ malting mond, is Comr, . S&S A., Jacksonville, for dredging and rainage Ener. 
ma ete im conjunction with the IMPROVING PLAYGROUND.—New York, shore revetment at St. Johns River, Fla. DITCH.—Minneapo M A P. 
pewery N. Y.—Bids were received on June 22 by DRAINAGE CANAL.—Merigold, Miss.— {0% County Audr., will receive bids unt 
bre vAUXER, WIS.—Plans are being pre- the Park Board for improving the play- Bobo & Brannon, Civil Engrs., Clarksdale, A bh a AR actlo 
MILWA' “hitect Herman J. Esser, 426 ground on 10lst St., between Second and Miss., will receive bids until 8 p. m., July fe RO SED ven. Of eoneve 
pared Dy ‘or a chrome tanning building Third Aves. Boro. Manhattan. The lowest bid 20, for excavating a drainage canal, about on. . 
Camp Bic: ‘or Slant of the Pfister & Vogel ened was that of Kelly &@ Kelley, Inc., of 2% miles long, for the Sunflower Plantation DRAINAGE CANAL.—Wichita, Kan.—The 
for the Bay \ieW Pi be 85 x 250 ft. of rein- Long Island City, as follows: 1 cu. yds. % Merigold. The work involves about 35,000 City Commissioners of Wichita and the Com 
Leather ©. three stories and basement. excavation, $1; excavation in building site, CU- yds. of excavation. Profile and specifica~ missioners of Sedgwick County on June 24 
forced con:'"""* will be constructed so that $700; 400 lin. ft. new curb, $1; 5.100 sq, ft. ‘ions are on file at the office of Taylor & decided to unite in the extension of the new 
The ot Ty stories may be added, mak- cement sidewalk, 20 cts.; 35 sq. yds. asphalt Crate, 1433 Exchange Bldg., Memphis, Tenn.; drainage canal and the construction of sev 
three add ry building. The building will block roadway, : 620 cu. yds. concrete re- &t Clarksdale, and at office of J. A. Reves, eral concrete bridges. The total estimated 
ing yd . $0000. ? taining walls, ; concrete foundation for Meéerigold. cost of these improvements will be about 
cost abou IEB A contract for the erec- building, $3,100; 750 lin. ft. w.-i. picket #LEVEE WORK.—New Orleans, La.—The $70,000, the city and county each to pay 
qouahA, NS >’ ilding for the David fence, $2.50; 70 lin. ft. wire screen fence, contract for work on the Jeter, Bossier Par, o”¢-half. Bids will be asked soon 
tion of @ oe st Tenth cad Stemeed $2; total, $17,515. Other bidders were: At- Loggy Bayou and Red River Par Coves *STONE DIKE.—Galveston, Tex.—RBids w 
Cole Crean ry ' oe GOULD @ SON. The lanta Contracting Co., 434 East 91st St., levees has been awarded to LINNAN BROS., be received until noon, Aug. 4. b Ma 
Sts., has been st $36,000. Tt is the intention sie ae: Cosgrove-Daly Co., 1968 Broadway, of Baton Rouge, La., at 12.49 cts. per cu. G. P. Howell, Corps Engrs.. U. S. A.. Ga 
building wil! a ae id % several stories 19,700; Charles L. Doran, Inc., Contracting yd. for 48,500 cu. yds., and 22.5 cts per cu. veston, for constructing a stone dike ir "St 
oi = in th "tere. The foundations are to a a Walton Ave., $17,842; the Dunbar yd. for 35,000 cu. yds. Joseph Island, Aransas Pass, Tex. 

e n tne ° : 

be made to support an 8-story structure. About Sareea iceniceetun ta tap Shien Kee: LUMBER.—Memphis, Tenn.—Bids will be #AERIAL TRAMWAY.—Leadville, Colo 


$25,000 worth of machinery will be installed. 
The building will be used exclusively for 
creamery purposes. It will stand on the 
northeast corner of the streets on a lot 66 
x 132 ft. 

SANDERSON, TEX.—The Continental Wax 
Co., of Little Rock, Ark., has let the con- 
tract for the installation here of a large 
factory for the manufacture of wax from 
the candelilla plant. 

ALAMOGORDO, NEW MEX.—The Alamo- 
gordo Improvement Co. is installing a can- 
ning factory here which will have a capacity 
of 5,000 cans per day. 

RINCON, NEW MEX. — William Palmer, 
Jr., of Las Cruces, and associates will erect 
a large flour mill here. 


SALT LAKE CITY, UTAH.—The Denver & 
Rio Grande R. R. will make alterations, ad- 
ditions and repairs to its Salt Lake shops to 
cost about $60,000. Considerable new ma- 
chinery will be installed. They will be used 
jointly by the Denver and Western Pacific. 

PORTLAND, ORE.—A $750,000 woodwork- 
ing plant will be constructed here by the 
Berlin Machine Works, of Berlin, Wis. 

#MONTREAL, QUE.—The Gillette Safety 
Razor Co. has awarded to the ATLAS CON- 
STRUCTION CO., of Montreal, the contract 
for the building to be five stories high and 
of concrete, adjoining their present factory, 
at a cost of about $175,000. 

TORONTO, ONT.—The Smith Manufactur- 
ing Co. will erect a mill. It is expected to 
have the mill constructed, all machinery in- 
stalled and operations started by the end of 
August 

LOUISBURG, C. B.—The Gorton-Pew Fish- 
ries Co., of this city, will establish a branch 
of its business at uisburg, C. B. A site 
for the plant has been selected and the com- 
paly proposes to expend about $50,000 upon 
it and the accessories, The matter will be 
submitted to the rate payers to vote upon 
on June 29, and it fs said that the bonus 
will be probably approved. 


MISCELLANEOUS CONTRACTS. 


(*Denotes that this work is advertised in 
Engineering News.) 

U. 8. RECLAMATION SERVICE.—All news 

concerning canal and Irrigation projects, etc., 

ton be found under Water Supply—lIrriga- 


TUNNEL.—Boston, Mass.—A foot-way tun- 


nel under the New York, New Haven & Hart- © 


ford R. R., is proposed near Jamaica Plains. 


Estimated cost, ,000. L. K. Rourke is 
Comr. Pub. Wks. 


+IRON WORK FOR CAGE.—Boston, 
Mass—The contract for furnishing and 
erecting ironwork for flying cage at the 


Zoological Garden at Franklin Park has 
been awarded to the NEW ENGLAND 


STRUCTU RAL CO., at $8,744. Other bids 
were: W. A. Snow Iron Works, $19,300; 
Smith & Lovett Co., $12,628. 


#IRON WORK. STONE WALL.—Boston, 
Maea—The contract for the ironwork for 
e bears’ den at Franklin Park has been 
awarded to SMITH & LOVETT CO., at 
$700. Otber bids were: W. A. Snow Iron 
perks $7,740; Fred. A. Houdlette & Son, 
‘425, and for stone wall to protect the 


came to JOHN A. ROONEY, at $11,445. 
sites were: Carroll Construction Co., 
100 lartin F. Culbert, $12,870; West 


Roxbury Trap Rock Co., $21 ; Shawmut 
$22,221. 


Contracting Co., 


oDAND STAND.—Boston, Mass.—The bids 
A crete band stand to be built on 

ton Commons have been re as ex- 
cessive. The work will proba’ be read- 
vertised. Following are the as re- 
ioe: Goorge A. Puller Co., 846; Knick- 
ot ne Co., $49,200; iam L. Mor- 
Ce & Co $99,478 5 met ak & Leighton 
Bros. Co. <it.5ab: Sek ome 425; 
Noreros 1 08. Oa 1,950; Central Build- 
Keyes Co, $55,180 3 Williaa pikes 


L. Peabody ig Chn. Park 


and 
es ise 


Long Island City, $23,832; Charles Meade & 
Co., 165 Broadway, $21,120; Record Grano- 
lithic Paving Co., 447 East 116th St., $23,- 
988; Daniel J. Ryan, 723 Third Ave., Brook- 
lyn, $22,315. 

PIER.—New York, N. Y.—The plans of 
the Department of Docks and Ferries, it is 
reported for the construction of a 500-ft. 
pier at the foot of 95th St., North River, 
have been completed. Calvin Tomkins is 
Comr. 

LIFE SAVING STATION BUILDINGS.— 
New York, N. Y.—Bids will be received un- 
til 2 p. m., July 13, 3 the U. S. Life Saving 
Service, Washington, D. C., for the construc- 
tion of new buildings at the Blue Point, 
Quogue, Smith’s Point and Tiana life saving 
stations, Long Island, N. Y. 

IRON RAILINGS.—New York, N. Y.—Bids 
will bé received by C. B. J. Snyder, Supt. 


School Bldgs., Dept. Education, until 11 a. 
m., July 17, for new iron railings, etc., at 
Public School 64, Ninth and Tenth Sts., 


east of Ave. B, Boro. Manhattan. 


FIRE STATION.—Connellsville, Pa.—Bids 
will be received unti] 11 a. m., July 18, by 
A. O. Bixler, Secy. Town Council, for the 
construction of a municipal fire station on 
North Arch St. 


PARK EXTENSION.—Harrisburg, Pa.— 
The Governor on June 16 signed the bill for 
the extension of Capitol Park. The bill pro- 
vides for the acquisition of 28 blocks in 
Harrisburg, between the present line of the 
park and the Pennsylvania R. R. and car- 
ries an appropriation of $2,000,000, $200,000 
to be available in the next two years and the 
balance at the rate of ,000 per year for 
four years. 


*CEMENT.—Reading, Pa.—Bids will be re- 
ceived until 10 a. m., July 25, by A. L 
Rhoads, County Controller, Reading, for 
between 30,000 and 40,000 bbis. of cement. 

ELEC. DRIVEN CAPSTANS.—Washington, 
D. C.—Bids were received as follows in July 
by the Bureau of Yards and Docks, Navy 
Dept., Washington, for 16 electrically driven 
capstans for the navy yard New York and 
naval station Pearl Harbor, T. H.: Will- 
iamson Bros Co., Aramingo Ave., and Cum- 
berland St., Philadelphia, Pa., Item 1, $50,- 
255. Hyde Windlass Go. 2 Federal St., 
Bath, Me., item 1, $53,290. 

IRON STAIRWAY, ETC.—Washington, D. 
C.—R. V. La Dow, Supt. of Prisons, Dept. of 
Justice, Washington, D. C., will receive 
bids until 10 a. m., July 18, for c.-i. stair- 
way, elevator door sills, etc., for hospital 
buildings at United States penitentiaries at 
Atlanta, Ga., and Leavenworth, Kan. 


FOUNTAIN WORK.—Washington, D. C.— 
Bids will be received until noon, July 26, by 
the Columbus Memorial Commission, Wash- 
ington, D. C., for foundations, concrete piles, 
masonry, etc., for the Columbus Memorial 
Fountain, to be erected on Union Station 
Plaza, Washington. 


#FIRE HYDRANTS.—Washington, D. C.— 
The contract for furnishing 200 fire hydrants 
for -the District of Columbia, bids opened on 
June 20, has been awarded by the District 
to the GLAMORGAN PIPE & FOUNDRY 
CO., of Lynchburg, Va., at $31.80. 


#BRICK.—Washington, D. C.—The con- 
tract for furnish 700,000 sewer brick for 
the District of Columbia has been awarded 
by the Commissioners of the District of Co- 
lumbia to the FREDERICK BRICK CO., 
— Md. List of bidders noted on 
June 29. 


MOTOR TRUCKS.—Washington, D. C. — 
Bids were received by the Bureau of Yards 


Washington, for 
Portsmouth, N. 
H.; Boston, Mass.; New York, N. Y.; Phil- 
adelphia, Pa.; Norfolk, Va.; Charl 8. 
G2 Mare Island, Cal.; Puget Sound, Wash. ; 
and Guam, on July i, as follows: Generai 
Mana cg’ Gene AR eNom 
2. 906.100. $ oe. gis, 00. Commercial Truck 
Co. of America, Brown Sts., Phil- 
5,000-Ib. 
trucks. 


received until noon, July 28, by the Missis- 
sippi River Commission, First and Second 
Districts, U. 8. Engineer Office, Memphis, 
for furnishing about 691,624 ft. B. M. of 
yellow pine and oak lumber. 


+#+DREDGE.—Nashville, Tenn.—The 
tract has been awarded, it is reported, by 
the Government to the MARION SHOVEL & 
DREDGE CoO., of Marion, for building the 
dredge ‘‘Tellico,”’ at $16,248. Bids were 
opened on June 6 by Maj. William W. Harts, 
Corps Engrs., U. 8S. A., Nashville. List of 
bidders noted on June 22. 

COMFORT STATION.—Akron, Ohio.—The 
contract for the erection of a public com- 
fort station at Main and Market Sts., has 
been awarded by the Board of Control to 
HUNT & WIGLBEY, Akron, at $7,470. 

STREET SIGNS.—Columbus, Ohio. — No 
bids were received by the city on June 30 
for street signs. New bids will be asked. 
H. 8. Holton is Dir. Pub. Wks. 

WALL.—South Bend, Ind.—Bids will be re- 
ceived = the Board of Park Commissioners, 

y 


con- 


until July 7, for constructing a concrete re- 
taining wall at Leeper Park. A. P. Perley 
is Secy. 


#REPAIRS OF DAMS.—Rock Island, III. 
—Contracts have been awarded for repairs 
to and construction of dams and shore pro- 
tection, as follows: ALBERT KIRCHNER, 
of Fountain City, work between Reed's 
Landing and Alma, $40,000; ALBERT FET- 
TER, of Quincy, between Genoa and Lynx- 
ville, $40,000; ALBERT KIRCHNER, be- 
tween McGregor and Dubuque, $80,000; AL- 
BERT FETTER, between Rock Island and 
Muscatine, $80,000; CHARLES RUSK, St. 
—_ between Keokuk and Hannibal, $75,- 


*LEVEE.—East St. Louis, 111.—Bids for the 
construction of a concrete wall about 120 
ft. long and an earth levee having a crown 
eight ft. to 12 ft. wide and a length of about 
ten miles, being Construction Projects Nos. 
3 and 4, Sections 2 and 3 of Front Levee, 
and other auxiliary or incidental improve- 
ments, in accordance with Ordinances Nos. 
17 and 18 of The East Side Levee and Sani- 
tary District and the plans, profiles and 
specifications for the same, now on file in 
the office of the Clerk will be received at 
the office of the Board of Trustees until 
noon Aug. 5. Bids should be based on the fol- 
lowing estimates: 1,600,000 vu. yds. of earth 
embankment; 1,400 cu. yds. concrete; 250 
lin. ft. c.-i. pipe culvert, 24-in. and 30-in. 
diameter; 330 lin. ft. 24-in. vitrified pipe 
culvert, three hand-gates and three auto- 
matic flood gates. The work will be partly 
side borrow work and partly train haul, 
and will be let in five sections. Section 2 
of the Front Levee will extend from Mitchell, 
Madison County, Ill., in a southwesterly di- 
rection to the approach of Merchants Bridge, 
in the northwesterly part of the city of Ven- 
ice, Ill., a distance of about eight miles. Sec- 
tion 3 of the Front Levee will extend from 
the sens of Merchants Bridge in a 
southerly direction to a point about two- 
third of a mile south of the Madison-St. 
Clair County line, a total distance of about 
two miles. H. D. Sexton is Pres. Bd. 


CANAL.—Belleville, Ill.—Bids will be re- 
ceived by the Commissioners of the Richland 
Creek Drainage District until July 12 for 
the excavation of a drainage canal four 
miles and laterals 1% miles. . C. Wolf, of 
Belleville, is Engr. 

CRUSHED GRANITE.—Chicago, I1l.—Bids 
will be received until ar” by L. B. Me- 
Gann, Comr. Pub. Wks., for furnishing and 
deliveri about 5,000 cu. yds. of crushed 
granite f. o. b. cars to the most convenient 
switch track to the various yards of the city. 


#DREDGING AND EXCAVATING TAIL 
RACE.—De Pere, is.—The De Pere Elec- 
tric Light & Power Co. has awarded the con- 
tract for deepening the tail race, dredging 
and excavating to J. 8. RITCHIE, De Pere, 

Keefe & Orbison, Appleton, 


The HAMPSON-FIELDING ENGINEERING 


CO., 1711 Wazee St., Denver, Colo., repre 
sentative of the Broderick & Bascom Wire 
Rope Co., have secured the contract for a 
6,000-ft. aerial tramway to the Mount Cham 
pion Mining Co., at Leadvilie. The constru 

tion work will commence immediately 

DREDGING.—Seattle, Wash.—Bids will b 
received by Maj. C. W. Kutz, Corps Engrs 

. 8._A., Burke, Bidg., Seattle, until noon 
July 26, for dredging in Willapa River and 
Harbor, Wash. 

STEAMERS.—Seattle, Wash.—It is report 
ed that the Pacific Coast Steamship Co., 77 
Washington St., will soon ask for bids for 
the construction of two 8,000-ton turbine 
passenger steamers to cost $1,500,000 each 
for traffic between Puget Sound and Califor 
nia ports. 

REPAIRS TO STEAMERS.—Seattle, Wash 
—The Moran Co., Seattle, it is reported 
has submitted the lowest bid for repairs 
and alterations to the steamer Victoria of 
the Alaska Steamship Co., at about $150.- 
000. The improvements consist of con- 
verting the vessel into an oil burner, in 


stalling new boilers, overhauling machinery 
and rebuilding passenger accommodations 


#0IL BURNER SYSTEM.—Portland, Ore 
The contract has been awarded to the JOHN 
WOOD IRON WORKS, 103 East Water St., 
Portland, for equipping the government 
dredge “Clatsop” with an oil burner sys 
tem, at $18,500. ; 

SEAWALL.—Coronado Beach (Coronado 
post-office), Cal.—The City Engineer has 
submitted plans to the City Trustees for the 
construction of a _ reinforced-concrete sea 
wall along the ocean front. Estimated cost, 
$22,000. An 8-ft. boardwalk is provided for 
Bids will be asked. 


+DREDGING.—Los Angeles, Cal.—The 
contract has been let by the Consolidated 
Lumber Co., at Wilmington to the AMERI- 
CAN DREDGING CO., 95 Market St., San 
Francisco, Cal., for dredging the upper inner 
harbor, at about $40,000. A channel 200 ft 
_ Wide and 25 ft. deep at low tide is to be 
made. The wharf will also be lengthened 
about 250 ft. 


DREDGING.—San Francisco, Cal.—Bids 
will be received until noon, July 24, by Col. 
Jobn Biddle, Corps Engrs., U. S. A., Custom 
House, San Francisco, for dredging in San 
Pablo Bay, Cal. 


#*STONE.—San Francisco, Cal. — Bids 
were received on May 29, by Col. John Bid- 
die, Corps Engrs., U. 8. A., 401 Custom 
House, San Francisco, for furnishing and de 
livering stone for Humboldt Harbor jetties. 
The contract has been awarded to W. G 
CORBALEY. 


*REMOVING ROCK.—San Francisco, Cal 
Bids for removing Rincon Reef and Con- 
tissima Rock, in and near San Francisco 
Bay, Cal., will be received unti! noon, July 
27, by Col. John Biddle, Corps Engrs., U 
8. A., San Francisco. 


WHARF.—Watsonville, Cal.—Plans and 
specifications for the construction of a wharf 
at Port Watsonville for the Watsonville Ry. 
& Navigation Co., F. E. Snowden, Pres., are 
being prepared by the American Engin- 
eering Corporation. Bids will be asked as 
soon as plans have been completed. 


RETAINING WALL.—San Bernardino, Cal 
—The County Engineer is preparing plans 
and specifications for the construction of a 
large retaining wall to protect the bridge 
over the Santa Ana River on Orange St., be- 
tween Redlands and Highland. Bids wil} be 
asked on a reinforced concrete and a con- 
crete wall. jn 


WIRELESS TELEGRAPH STATION.— 
Sault Ste. Marie, Ont.—Bids will be received 
until July 15 by G. J. Desbarats, Dep. Min- 
ister Marine and Fisheries, Ottawa, Ont., 
for the erection of a wireless telegraph s's- 
tion. Specifications, etc, on application to 
Superintendent Wireless Telegraphs, Ottawa, 
or office of papceniauating Engineer, Canal, 
Sault Ste. Marie. 


ROAD MACHINERY.—Toronto, Ont.—Bids 
will be received % the Board of Highway 
Commissioners of York County until July 7 
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for supplying two road rollers nomi - 
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tons, two sca rifers, “two. coal ae on ae EXAMINATIONS. other controversies upon which the Inter- statements ae 
» fou ; 
four No. 2 drag coe, ergs sian tonat: AND WATER WASTE WORK Noe Tok lee aan wok oe ee he ploer — and fitness aoe eon oe XDerience 
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Supp! 
ICE ‘ 4ANGES AND THE BUSI- LABOR. 
_ 388 OUTLOOK. While the demand for laborers for Barge 
, ESS ae road improvements and the 
mproved during ats Aqueduct. shows an improvement, 
The of business imp there are still many men out of employment. 
frst of June and sentiment was dis- —. Italian laborers in New York are un- 
the firs ar. Willing to go far from the City and conse- 
petly 7 avorable than any time this year quently a of the contract labor being 
sine : 
: hange has been sent out on such construction work are 
within ist fortnight @ chang other nationalities. The Italians believe that 
while there is no distinct P€S-~ subway construction will soon open and as 
noticed id to go for- this will be a steady job, they are waiting 
jmism, business men seem afra my tte work. 
eee . This change has e wages paid are lower than last year, 
ward wit portant deals. T or $1.50 per day of eight hours, but it is 
; brought about by Government noticeable that contractors who have large 
peen lare ' t of men jobs on hand are rushing the work, in many 
nvesiga! and the indictmen cases working Sundays, in order to take ad- 
i , ~ 2 
rid. It was vantage of these favorable labor conditions 
sanding bich in the business work The machinists’ strike in New York is still 
en the Standard Oil and the unsettled and it appears to be a waiting 
thought whee ounced Proposition to both parties of the contro- 
American 7 ‘bacco decisions were ann renee It eee oe noted that one of the 
pH : ould feel a largest firms involved, the E. W. Bliss Co., 
that the business community w has passed dividends on its stock, presum- 
‘ ., Government prosecution. Evi- ably on account of the diminished earnings 
reliet fr The most Drought about by the strike. Little difficulty 
sently, th thought was vain. e is capers in getting machinists, but as 
ee yi cent indict- many of the firms involved in New York 
serious thing regarding the rece have trained their men for several years, it 
ts of the copper wire men is that these is natural that they wish to get their old 
ments ; 


the business community 
They have transacted 


men stand high in 
in which they live. 
business on sound principles and have not 
stooped to petty jobbery. If their acts are 
iNegal, the business world is inquiring who 
then has been doing business within the let- 
ter and spirit of the law. 

The long continued dry weather all over 
the country and particularly the West and 
Southwest has had an unfavorable effect on 
and the crop outlook is quite uncer- 
tain. With more regard to general condi- 
tions of past years than the condition of the 
present crop, it may be said that the dam- 
ages from dry weather are usually over- 
estimated, If the plant gets a fair start in 
the spring, as it did this spring, the crop is 


crops, 


likely to do well. 

Continued weakness has been noted in the 
ron and steel markets, the price of steel 
serap having declined from 50 cts. to $1, 
than last 
lower prices being 


foundry pig iron being lower 
ets. 
named on wire, nails, corrugated roofing and 
The cut in 


prices, announced last month, brought busi- 


month by and 


many manufactured articles. 
hess and the U. S. Steel Corporation is now 
working to 68% of capacity, compared with 
58% a month ago. 

A corner in pig tin resulted in raising 
the price of this important metal to a new 
high 50.75 cts. Other metals have 
been more active, copper having advanced in 
price on large transactions and both lead and 
spelter are slightly firmer. 

Construction work is slightly more active, 
several important railroad plans having been 
announced within the last fortnight. The 
idle cars on the tracks of American railways 
shows a reduction compared with the month 
previous, but are about 40% more numerous 
than at the corresponding time last year. Rail- 
way financiering has been in evidence since 
last month, and some of the important rail- 
Way systems have brought out new capital 
‘ssues, the proceeds of which will be expend- 


ed in the near future. 
The gross 


are 


level, 


earnings of American railways 
smaller than at this time last year and 


bank clearances are less. 

Building construction has fallen off and 
"ports to the Construction News Depart- 
ment show fewer factory buildings as well 
“Sa lessened number of mercantile and resi- 
dential str ictures. 

The reports of several large industrial 
“weaalzat recently issued state that they 
ave fewer orders om thelr books than a 
year ago 
an business is very active, all kinds 

on work being pushed forward 
“pidly. Sew railway work in the Dominion 
is esper ° 


active, 


employees back. There has been a strike of 
considerable magnitude in the Baldwin 
Locomotive Works, but a statement re- 
cently made through one of the attorneys 
is to the effect that the strike is now prac- 
tically a thing of the past. There has been 
a steady return of nearly all the employees 


in almost all the departments. Higher 
wages are demanded by seamen and dock 
laborers. The demand for skilled labor is 


small. 


CEMENT, LIME AND BRICK. 


PORTLAND CEMENT.—Business continues 
apathetic with larger sellers working to 
about 80% of capacity, while the smaller 
mills are really sold up to their full output 
or to something like 70%, according to their 
eagerness to obtain contracts earlier in the 
year. Little animation is noted in the mar- 
ket and cement sellers seemingly do not ex- 
pect any large business this summer. While 
all are looking forward to large sales as soon 
as the New York subway work commences, 
this has been postponed so many times that 
they are fearful that it may never come. 
The probabilities are, however, that this 
work will be started within the next six 
weeks. Sellers of cement, as far as the 
present is concerned, have little to fear from 
an investigation by the Government. As com- 
petition is so keen, there are no agreements 
whatever. 

As stated, quotations in New York are 
$1.48 to $1.53 per bbl., with an allowance of 
40 cts. for bags returned. In Boston, $1.62 
is quoted in wooden bbls. and the same price 
in cloth sacks, with an allowance of 40 
ets. for sacks. In that market cement in 
paper bags can be had at $1.42. On the 
Pacific Coast prices range from $2 to $2.40 
per bbl. The Eastern quotation represents 
a price of 85 to 95 cts. per bbl. in bulk at 
the mill. 

Imported cement is unchanged at $2.42 for 
Alsen’s and $2.43 for Dyckerhoff's. 

NATURAL CEMENT.—Business is quiet 
and quotations continue without change at 
80 cts. per bbl. in New York and $1.05 in 
Boston. 

PLASTER BLOCKS.—For large lots, prices 
are as follows: 





Weight, Price, 
Ibs. ets. 
per sq. ft. per sq. ft. 
BP eiwicne neavusiwees 7 6 
Wairtiwiscesbues yee 8, 6% 
OTR Sith 3s 35s ci¥oe'e 11 7% 


These blocks are made 32-in. long by 13%- 
in. wide, containing 3 sq. ft. of surface.’ The 
— blocks are solid, but the others are hol- 
ow. 

Plaster boards, %-in. thick, are 16 cts. per 
sq. yd. 

BRICK.—Nearly 90% of the makers of 
Hudson River common brick have united to 
effect a sales organization. At a meeting 
held June 23, at 108 Park Ave., New York 
City, Mr. John B. Rose, Roseton, N. Y., was 
elected President; Mr. Aaron B. Aldridge, 
Fishkill, N. Y., Vice-President; Mr. Frank 
D. Noyelles, Haverstraw, N. Y., Secretary, 
and Mr. Robert Mann, Saugerties, N. Y., Treas- 
urer, This organization will not attempt to 
regulate prices, but will try to provide man- 
ufacturers with better selling facilities. and 
salesmen who formerly worked for individ- 
ual brick manufacturers will be offered po- 
sitions with the new company. The company 
will likewise purchase all supplies used by 
the brick manufacturers. Some of the larg- 
est makers of brick on the Raritan River, as 
well as in the Hackensack and Connecticut 
— are not parties to this new agree- 
ment. 

The price of brick is slightly higher than a 
month ago at $6 to $6.37%. In Chicago de- 
mand is firm, with prices unchanged at $7 
per thousand. 

White enameled brick are held at the un- 
changed price of $60 per thousand for the 
American size (8% x 2%-in, enameled sur- 
face 4%-in. bed), and $70 to $75 for the 
English size (9 x 3-in. enameled surface by 
“is These prices are f. o. b. Perth 

y. 

LIME.—The following prices are for lots of 
500 bbis., delivered in New York City: State 
common, per be 75 cts.; Rockland-Rock- 


port, common, cts.; Rockland-Rockport 

‘ lbs.. $1.37; finished, 300 Ibs., 
$1.47; ——e Ibs.. $1.02, and 350 Ibs., 
$1.62; New Milford, $1.30. 


CURRENT PRICES OF ENGINEERING MATERIALS 


NEWS, appearing in the First Issue of Each Month. 


STONE. 


BLUE STONE.—The demand while broad 
iS not equal to that of a month ago. Sales 


are made at 18 cts. for 3-in. stone and there 
is less talk of 19 cts. than last month. At 
the same time stocks are not large. 

For delivery, either alongside of dock, f. o 
b. cars, New York, prices, are without 
change, as follows: Flagging, 6 cts. per sq. 
ft. per in. of thickness: flagging, 2% to 3-in 
thick, that will pass New York City speci 
fications, 18 to 19 cts. per sq. ft. Sewer 
bottoms, 5 ft. sq. and 3-in. thick, are sold at 
25 cts. per sq. ft. Curbing, 5 x 16-in., is 40 
cts., and 5 x 25-in., by 5-in. thick, is 60 cts., 
and 6-in. thick is 65 to 70 cts. per lin. ft., 
5 x 20-in. by 5-in. thick is 50 cts. 

Promiscuous shapes of building and foun 
dation stone sell at 70 to 75 cts. per cu. ft 

GRANITE.—Prices continue without change 
at 40 to 45 cts. per cu. ft. for promiscuous 
shapes or run of quarry. 

Pink Milford granite is in fair demand and 
unchanged in price at $1 per cu. ft. for pro- 
miscuous shapes. 

LIMESTONE.—Prices are unchanged at 85 
cts. per cu. ft., delivered alongside of dock, 
New York. Dressed stone is quoted at $1.25 
to $1.50 per cu. ft. 


~— in the rough is 80 cts. to $1 per 
cu. ft. 
INTERIOR STONE.—Slate flooring, 1-in. 


thick, can be had at 20 cts. per sq. ft. for 
the common or ribbon variety. Clear black 
sells at 35 to 40 cts., and the same price is 
asked for Vermont. A combination of slate 
and marble flooring is 30 cts. per sq. ft. 

Marble floor, finished ready to lay, of Ver 
mont marble, is 50 to 70 cts. per sq. ft.; 
Italian marble, 70 to 0 cts. Tennessee 
marble can be had at 65 cts. Ordinary stair 
work, such as slate steps, are quoted at 24 
ets, per sq. ft. 


CRUSHED STONE, SAND AND 
GRAVEL. 


CRUSHED STONE.—There is only a fair 
demand. Prices for the most part are 
steady, but a desirable order will sometimes 
result in the shading of prices to the extent 
of 5 cts. a yard. 

Prices are as follows: 


/ For 1%-in. stone, 
85 to 95 cts.; 


for %-in. stone, 90 cts. to $1. 


Screenings are likewise sold at the same 
price. These quotations are for full cargo 
lots of 500 cu. yds. delivered alongside of 


dock New York City. In 
are unchanged from last 
%-in., 85 cts.; 1%-in. 


Boston quotations 
month as follows 


stone is 75 cts. and 


2%-in. is 65 cts. These prices are f. o. b 
quarry. 

SAND.—The market for sand is firm and 
the demand is fair. Sales are being made 
at 25 cts. delivered alongside dock New 


York for full cargo lots. For sand delivered 
in smaller quantities, less than 5) cu. yds 
or delivered in shallow water, an extra 
charge is made, and these prices rule from 
35 to 40 cts. per cu. yd. Delivered at New- 
ark, sand is selling at 35 to 40 cts. 

White quartz sand is 60 cts. per cu. yd 
and white quartz grit, 75 cts. per cu. yd 
All of these prices are for delivery alongside 
of dock, New York, and ,or full cargo lots 
of 500 yds. 

In Boston sand sells at 35 cts. per cu. yd., 
to which is added the freight of about 50 
cts. 


GRAVEL.—The demand is fair, but sellers 
of gravel can supply needs promptly. The 
prices are absolutely without change at 75 
to 85 cts. per cu. yd. delivered alongside 
dock, New York. These prices rule for full 
eargo lots of 500 cu. yds. White quartz 
roofing gravel is $1.25 to $1.35 per cu. yd 


TRON AND STEEL. 


PIG IRON.—The market has improved dur- 
ing the month, and, while quotations have 
not advanced, and the market has declined, 
the situation is much better than when the 
last report was written. The U. 8. Steel Cor- 
poration is now operating to 68% of capacity, 
compared with % a fortnight ago and 58% 
a@ month ago. The pig iron trade has im- 
proved almost in direct proportion to the 
steel trade. Some favorable signs noted have 
been the buying of cars and equipment by 
the railways, and the feeling in general 
throughout the country that after the phys- 
ical year, ending June 30, many of the rail- 
ways will buy equipment more freely. The 
manufacturers of agricultural implements 
and machinery have been in the market fre- 
quently for iron, and the same is true of the 
cast-iron pipe interests, It must be said that 
all of the tonnage sold has been in small 
lots for nearby delivery, there having been 
little inquiry for future positions or specu- 
lative iron. 

Consumers are taking iron on contracts 
without hesitation, and there is less iron 
held ts than a month ago. 

For lots of 100 gross tons and over, f. o. b. 
points named, quotations are as follows: Cin- 
cinnati, Southern foundry No. 1, $13.75 to 
$14.25; Southern foundry No. 2, $15.25 to 

13.75; Southern foundry No. 4, $12.50 to 
12.75. Philadelphia, Eastern Pennsylvania 

o. 2X foundry is $15 to $15.25, and tern 
Pennsylvania No. 2 plain foundry, $14.75 to 
$15. In Chicago, Northern foundry No. 2 is 
$15; Southern foundry No. 2, $14.35 to $14.60. 
In Pittsburg, Bessemer iron is $15. and 
basic, $13.90. These quotations include the 
90 ct. freight rate from the Valley, Pitts- 
burg. In New York, Northern foundry No. 
2X is Ly to $15.50; Southern foundry, No. 
2, $14 to $14.75. In Birmi , the 
market is broken, and No. 2 Sow foun- 
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dry can now be had at $10.00. 
tions represent a lower range 
price than any time since 1904. 


STEEL RAILS.—The buying of rails has 
been of larger volume than for over a year, 
the buying by small roads having been espe- 
cially noticeable. Among June orders is in- 
cluded 4,000 tons for the Pittsburg Rys, 5,000 
tons for the Great Northern, an order for the 
Canadian Pacific, and several orders for 
Eastern roads, The Texas-Pacific is like- 
wise in the market for 1,600 tons of rails 
There has also been a noticeable increase in 
the inquiry for alloy rails, and on some 
roads, at least, they appear to have passed 
beyond the experimental] stage 

Qquotations being as follows for lots of 
500 tons and over: Standard sections, 50) to 
100-lbs. per yard, 1.25 cts. per Ib.; 40 to 45- 
Ibs., 1.16 cts.; 30 to 35-Ibs., 1.20 cts.; 16, 20 
to 25 Ibs., 1.21 cts.; and 12-1b. rails, 1.25 cts, 
Relaying rails are unchanged in New York, 
at $20 to $21 per gross ton In Chicago, 


These quota- 
of pig iron 


standard sections, subject to inspection, are 
unchanged from last month, at $22 to $23 
per gross ton. 

TRACK SUPPLIES. — All kinds of track 


fastenings are in better demand, and are in 
proportion to the order for rails. Inquiries 
for spikes have been considerably larger, one 
road having placed an order for 2,500 kegs 
and another for 2,000 kegs. 

Quotations are unchanged, at $1.60 per 100 
lbs., Pittsburg. In Chicago, prices are like- 
wise without change, at $1.65 to $1.70. The 
extras are unchanged and repeated from last 
month as follows: 


Railroad Spikes. Cents. 

SO GO Ge bee BE Be cc ccccceces Extra .10 
3Y, 4 and 4% X 7/16... .... ee ee wees Extra .20 
3, 3M, 4 and 4% X 9G... eee eeeeees Extra .30 
BY XK Be cc cccccccccccscccccccccese Extra .40 
2, 3 and 3% x 5/16... ... cence Extra .60 
De Peek cs cuccedccvesocacaseces Extra .80 

Boat Spikes. 

%% in. square, 8 to 16 in. long....Extra .15 
5, in. square, 2 to 16 in. long....Extra .15 
% in. square, 6 to 16 in. long....Extra .15 
7/16 in, square, 6 to 12 In. long...Extra .20 
moO 


%& in. square, 4 to 12 in. long..... Extra .& 
5/16 in, square, 4 to 8 in. long....Extra_ .45 
% in. square, 4 to 8 in. long......Extra_ .75 
% in. square, 3 to 3% in. long....Extra 1 

Track bolts with square nuts are 2.15 to 
2.25 cts. per Ib., base in carboad lots, Chi- 
cago. 


STRUCTURAL STEEL. — Railway bridge 


work is going forward actively, and some 
good orders have been booked for small 
bridges. The demand for light bridges for 


highway work has been unusually active. 
With all the work that is being placed, much 
more is being figured on, and should al! of 
these inquiries be turned into orders the 
structural mills would be very active. Among 
the orders received have been those for the 
buildings of the Pittsburg Crucible Steel Co., 
at Midland, Pa., 8,500 tons; Louisville & 
Nashville bridges, 3,800 tons; International 
Harvester Co., 500 tons. In the Chicago dis- 
trict, it is estimated that the railway struc- 
tural contracts recently closed involved at 
least 100,000 tons. In New York a building 
for the Adams Express Co. will involve 2,500 
tons; a pier shed for the Lackawanna Rail- 
road, 1,000 tons, and numerous bridge and 
building contracts involving less than 1,000 
tons. 

There is no doubt that the cut in prices 
announced last month brought business. 

The following quotations are named in cts. 
per ib., f. o. b. Pittsburg: I-beams and chan- 
nels, 3 to 15-in., 1.35 to 1.40 cts.; over 15-in., 


1.50 cts.; H-beams, over 8-in., 1.60 cts.; 
angles, 3 to 6-in., inclusive, 1.45 cts.; angles 
over 6-in., 1.50 cts.; zees, 3-in. and over, 
1.45 cts.; angles, channels and zees under 


%-in., 1.45 base and full extras; deck beams 
and bulb angles, 1.70 cts.; hand rail tees, 
checkered and corrugated plates, 1.75 to 1.90 
cts. 

Chicago store prices in cents per Ib, are 
as follows: Angles, 3 to 6-in., 1.75 to 1.90 
cts.; over, 6-in., 1.85 to 1.95 cts.; I-beams 
and channels, 1.75 to 1.90 cts. In San Fran- 
cisco, prices from store continue without 
change at 2.70 cts. base. 


CAST-IRON PIPE.—More activity hag been 
noted in the market for cast-iron pipe, and 
numerous orders have been placed. The 
Great Northern Ry. ordered 1,000 tons; Mus- 
kogee, Okla., 2,500 tons; San Diego, Cal., 
7,500 tons; Gadsden, Ala., 1,000 tons, and 
contracts will shortly be closed for 2,000 
tons for Hammond, Ind.; 1,000 tons for Co- 
jumbus, Ohio; 4,000 tons for Cleveland, and 
1,000 tons for New York. There are numer- 
ous export inquiries in the market calling 
for targe sizes of pipe; one being for 
3,000 tons of 36 to 42-in. pipe. Quotations are 
steady and unchanged from last month, in 
spite of the reduction of at least $1 in the 
price of pig iron. Prices are as follows: 

Birmingham, Ala., 4 to 6-in., $22.50; 8 to 
12-in., $22; over 12-in., $21. 

Chicago, 4-in., $25.50; 6 to 12-in., $24.50; 
16-in., $24. 

New York, 6-in., $21 to $22. 

San Francisco, 4-in., $35; 6 to 12-in., $34. 

Gas pipe is held $1 per ton higher in all 
markets. . 


PLATES.—While no large orders for cars 
have been received, there are many inguiries 
in the market for steel] cars. These include 
3,000 for the Erie, 1,000 for the Baitimore & 
Ohio, 1,000 for the Louisville & Nasbvilie, 
2,000 for the Queen & Crescent, 2,000 for the 
Pennsylvania, and 1,000 for the Virginia. 
The Buffalo, Rochester & Pittsburg has with- 
drawn an inquiry for 2,000 cars sent out 
some months ago. Shipbuilding work is neg- 
lected, but the contract for 4,500 tons of 

lates for the City of Los Angeles has not 

closed yet. Quotations are as follows: 
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The base price of 1.35 cts, for wide piates 
established May 29 continues: Plates %-in. 
thick, 6% to 100 ins. wide, 1.35 to 1.40 
cts.; %& to 3/16-in. thick, 1.45 to 1.50 cts.; 
3/16-in. and thinner, including No. 8 gage, 
1.50 to 1.60 cts.; Nos. 8, 9 and 10 gage, 1.65 
to 1.70 cts. All these prices are per Ib., f. o. b. 
re a Chicago, store prices are 1.80 to 
35 cts. 


OLD MATERIALS.—A trifle more interest 
is observed in the market for old materials, 
but no improvement in prices is noted. Re- 
jections continue to be the rule rather than 
the exception, and, although there are more 
inquiries for cast scrap, the market is flood- 
ed with offerings. Prices in New York per 
gross ton are as follows: Heavy-melting steel 
scrap, $10.50 to $11; No, 1 yard wrought, 
$10 to $12; No. 1 railroad wrought, $12.75 
to $13,25; pipes and flues, $9.50 to $10; cast 
borings, $5.25 to $5.75; machinery cast, 
soenen up, $11 to $11.50; stove plate, $8.50 


o $9. 

In Chicago, railroads are offering large 
quantities of old material, and this has 
somewhat dépressed the market, although 
one mili, which placed an embargo on ship- 
ments, is now accepting material. The fol- 
lowing prices are named per gross ton: Re- 
rolling rails, $12.25 to $12.50; heavy-melting 
steel scrap, $10.25 to $10.75; shoveling steel, 
$8.75 to $10.25. For such materials as are 
sold by the net ton, quotations are ag fol- 
lows: Miscellaneous railroad wrought, $10 to 
$11.50; machine-shop turnings, $6.25 to 
36.75; No. 1 cast scrap, $10.25 to $10.75; 
pipes and flues, $8 to 0; railroad mal- 
leable, $10 to $10.50; agricultural malleable, 
$9.25 to $9.75. 

In Pittsburg, some improvement is noted 
in the volume of business, but quotations are 
as low, if not lower, than any other time 
this year. The following quotations are per 
gross ton, f. o. b. Pittsburg: Re-rolling rails, 
$13.50 to $13.75; No. 1 foundry cast, $13.25 
to $13.50; No. 2 foundry cast, $12.75 to $13; 
old grate bars, $10.50 to $10.75; car wheels, 
$13.50 to $13.75; bundled steel scrap, $10.75 
to $11. ida 

RIVETS.—Prices have been reduced and 
more business has developed. This is noted 
both in the line of structural and in boiler 
rivets. Structural rivets are now sold at 
$1.70 to $1.75 base and boiler rivets at $1.80 
to $1.85 base. Structural rivets, %-in, and 
larger, take base price; cone headed boiler 
rivets, %-in. and larger, take base price of 
boiler rivets: % and 11/16-in. take an ad- 
vance of 15 cts., while % and 9/-16-in. take 
an advance of 50 cts. Lengths shorter than 
l-in. take an advance of 50 cts. 


ROOFING, CORRUGATED.—The demand is 
more active on the lower prices which were 
named last month and specifications against 
old contracts are also coming in more free- 
ly. Revised prices of corrugated galvanized 
iron, per 100 sq. ft, of roofing surface, in 
carload lots f. o. b. Pittsburg, are as follows: 
No. 28, painted, $1.40 ; galvanized, $2.55; No. 
27, painted, $1.55; galanvized, $2.60 ; No. 
26, painted, $1.65; galvanized, $2.65; No. 24, 
painted, $2.60; galvanized, $3.15; No. 22, 
painted, $2.60; galvanized, $3.70. 

Corrugated sheets from store New York 
are held at an advance of about 75 cts. per 
100 sq. ft. of roofing surface over the Pitts- 
burg price, 


STEEL CASTINGS.—Prices continue with- 
out change. Open hearth steel] castings, 
weighing from 100 to SOO Ibs., are 3% to 
5 cts. per lb. Crucible castings, weighing 
from 100 to 500 Ibs., are 7% to Y cts. per Ib. 


CASTINGS, GRAY IRON.—The volume of 
business continues below normal. Building 
castings are to be had at 1.62% to 2 cts. per 
lb., depending on the size of the order and 
shape of the casting. Stair work is 2 to 2.50 
cts. per lb. Rough castings, such as founda- 
tion pieces, sewer work, and similar heavy 
pieces, are 1.50 to 1.75 cts. per Ib. 


FREIGHT RATES. — The freight rates on 
finished steel products, from the Pittsburg 
district, including plates, structural shapes 
merchant steel and iron bars, pipe, fittings, 
plain and galvanized wire, nails, rivets, 
spikes and bolts (in kegs), black sheets (ex- 
cept planished), chain, etc., are as follows, 
in ets., per lb,: Albany, 16; Buffalo, 11; 
Boston, 18; Baltimore, 144%; Canadaigua, 
13%; Cleveland, 10; Columbus, 12; Cincin- 
nati, 15; Chicago, 18; Denver, Colo., 85%; 
Harrisburg, 14%; Louisville, 18; New York, 
16; Norfolk, 20; Philadelphia, 15; Rochester, 
114%; Richmond, 20; Scranton, 15; St. Louis, 
23; Washington, 14%. 


SHEETS.—Business is active and some ad- 
ditional sheet mills have resumed operations. 
The shipments during June showed a mate- 
rial increase compared with those during 
May. Quotations f. o. b. Pittsburg, are as 
follows: 


c———Cts. per lb.—— 

Black. alvanized. 
Nos. 10 and 11........ 1.6 2.00 
Nos. 12, 13 and 14... 1.70 2.10 
Nos, 15, 16 and 17..... 1.75 2.25 
Nos. 18, 19, 20 and 21.. 1.90 2.40 
WOO. Re cectenccewaue. 1.85 2.40 
Nos. 23 and 24........ 1.85 2.50 
Nos. 25 and 26........ 1.95 2.70 
ee ere * 2.00 2.85 
i eee 2.00 3.00 
Me, BD: inks ins teuanse 2.05 3.10 
Ne. BD. vasisuseseecad - 2.05 8.30 


Store prices Chicago are as follows: 
Cts. a lb.—— 


Black. alvanized. 

No. 10 

No. 12 2.75 
No, 14 

No. 16 2.85 
Nos, 18 to 3.00 
No, 24 3.10 
No. 2 3.30 
No, 27 8.45 
No. 28 3.60 
No. 30 4.05 





MERCHANT PIPB.—Specifications against 
old contracts continue to come in freely, but 
it will be recalled that the pipe trade was 
active previous to the reduction of prices in 
other lines and as there was no change in 
the price of pipe, no especial animation was 
expected in business. The most important 
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contract in sight is for 25 miles of 16-in. 

pipe. Discounts are unchanged as follows: 
Gal- 

Black. vanized. 
69 


% to 1%-in. Butt weld.. 79 

2-in. Lap weld..........+. 76 66 
2% to 4-in, Lap weld...... 78 67 
4% to 6-in. Lap weld...... 77 67 
¥ CR Pe adins ob.c00nbs dus 75 59 


At these discounts the net prices of pipe 


per ft. are as follows: 
Steel Pipe in Cts. 
per ft. f. o. b. Mill 


(I 
Black. Galv. 
TC di vnnanswacee 2.43 3.58 
0 ee 3.47 5.12 
DEN. cduéiwescodbs 4.74 7.00 
ee ac wing 5.69 8.35 
ns ais dense s 44's 8.65 12.20 
PM itee kbc se ie 12.70 19.80 
Oe ceathpasec coe 16.60 25.60 
ES cud d peas 6o a 23.70 36.70 
Do NG hanbdued veuss 33.40 48.00 
CON anid 40 Sheaves 43.20 62.00 
Des aise +s nadicwaw 54.00 78.00 
Es 35-6 6o aso ah are 65.00 93.00 
DSN t es ksenees 78.00 112.00 
BT ING 6s ewig. Surcca'e ara 92.00 132.00 
ES ORO, ct cess pace eeas 104. 149.00 
Se MM 0b. 45 05s sanies 114.00 162.00 


BARS AND MERCHANT SHAPES.—Some 
improvement in the volume of business is 
noted. Quotations on bars and merchant 
shapes from store New York are as follows: 


Cts. per Ib. 
Refined iron: 


1 to 1%-in. round and eee 1.70 
1% to 4-in. x % to l-in........ 





1% to 4-in, x &% to 5-1. ....... 1.80 
Rods: 
5% and 11/16 round and square.. 1.80 
Angles: 
3-in. x %-in. and larger..... pba 1.90 
3-in. x 3/16-in. and %-in........ 2.30 
1% to 2%-in. x Y-in........... ‘ 2.05 
1% to 2%-in. x 3/16-in. and 
NE cc venreddewskcuanas jen 1.95 
SOR Ph Kh BIRO IO. iv cactene 16. ee 
E06 BEE Sigs ccces deecesd ie 2.10 
Wy AER pbs uwrecndda cdcpnees 2.20 
6 See cekedeebatesn se oensen 2.20 
bh ei MARS 5 bos cectscaces 35x ee 
% x 3/d2-in..... Lees wnbes doa 
Tees: 
DORE, $4 Seabaneecnoeee ce bieonke 2.35 
BAS 2k oie nc cas souedeeria tees ° 2.20 
1% to 2% XK Mein... ..ccccccee ee 2.00 
1% to 2% x 3/16-in.......... jiee 2.10 
Bee; GRE TAGE... cs cccccascess 2.95 
MONG: 555 ice tbekteeenase saccees 1.90 
Channels, 3-in. and larger........ 1.90 
Bands, 1% to 6 x 3/16 to No. 8.... 2.10 
“Burden's Best” Iron, base price. 8.15 
Burden’s “H. B. & 8.” iron, base 
PPICO .ecécics Soqnscaepevcedhades 2.99 
Norway bars ....... 3.60 
Bessemer machinery 1.90 
Cast steel, base ....... 7.00 
Special cast steel, base..... sscess) SSSD..- 


PILING, SHEET STEEL.—Prieces are with- 
out change at 1.60 cts. per lb., f. o. b. Pitts- 
burg. 

WIRE ROPE.—Prices are unchanged. The 
discount to the larger trade is 42% and 5% 
from list for galvanized and 50 and 5% from 
list for bright. The net prices of bright wire 
rope are as follows: 


c——P rice per foot, 


Diameter. Cast Crucible Plow 
ns steel. steel. steel. 
ES $1. $1.24 $1.46 
2 ah ceaebes or ae 1.05 1.22 
BJ kenbs pees ’ 57 65 -76 
BUhs 9 6.060000 44 54 A 
Tin sceaeuews 32 39 45 
Bias se-ceuas 23 -28 32 
seeas enaee = 18 -21 

Me icadanedo® 10 Al 13 
Thi.ah4a00ews OT -09 10 

Shi vexekbess 06 OT 07 


LAG SCREWS.—The keen competition has 
forced prices down and cone point lag screws 
are now sold at a discount of 80% from list. 
The net prices are as follows: 


-—Diameter in inches—, 
Net price per 100. 


Length. -in. $s -ia. 
Saks vcnesea 1.04 12 $4.40 
MR vas cesces 1.11 2.26 4: 
eee 1.18 2.40 4.92 
hsexsss wane 1.25 2.47 5.18 
OR iecs visas 1.40 2.82 5.70 
ce 4eue 1.52 3.10 6.22 
B- DMs caccovecs 1.68 3.38 6.74 
Ds cdiue earae 1.83 8.66 7.26 

10 -in 1.87 3.94 7.78 
Wa is anaseance 2.11 4.22 8.30 
38 viii css aA 2.26 4.50 8.82 


TIN PLATE.—The new demand is small 
and specifications against existing contracts 
are coming in slowly. This is partially on 
account of the unfavorable outlook for small 
fruits and vegetables as that affects the can- 
ning industry. The operations in the tin 
plate mills are about 60 to 65% capacity com- 
pared with 75% a month ago. 

Prices are unchanged from a month ago: 
Terne plates or tin-plates used for roofing 
purposes are sold by the box of 112 sheets. 
Store prices in New York are unchanged as 
follows: $8.70 per box for 20 x 28-in. I C 
plates with an 8-lb. coating; plates of the 
same size with a 15-lb. coating are $10.60; 
20-lb. coating, $13.20, and Ib. coating, 
$16.70, 

CHAIN.—Prices are unchanged and the 
following are named for cask !ots of 500 bs. 
to consumers. The quotations are per 100 Ibs. 
f. o. b, Pittsburg. 





Sizes in 
ins, PRR 10 $085 Pes 
SPRE. bcnnsse - $8. . 
2 abe 9s nese 5.55 6.80 7.30 
PRE oc csda mucha 4.55 5.80 6.30 
SC Mc ae beens e 4.00 5.25 5.75 
ke nee oenme . re 5.45 
and 9/16....... 3. i 5.25 
vas ne ecasicbess 3.40 4.65 5:15 
Te  cescedecccecs «ae 4.55 5.05 
DS ceca nadecepneg eaten 4.45 4.95 
2 wencesapstces sae 4.35 4.85 
1% and 1%......-. 3.20 4.45 4.95 





Prices for hand-made chains are un- 
changed : 
v 2 wes 2& 
Soo yess 3ES 
; eg ® sess S28 
ae et oe 
‘ B ost BAEs Faas 
a s figs ‘sdbg ‘hae 
z cap a <3 wae 
sb Se ied all 
8 @ Gaed S588 S588 
. $795 "“bs20 “sors Gos 
x is BRB 
ies Se ES ARES Sees 
hee tet om. «Qa, Se Sak 
St ccekas 575 596 690 °... 
Ue sto Be ee QB Ale 
1%tol%.) 5.55 8325.75 tC. ius 


COKE.—The output of coke continued to de- 
cline during the first half of June, but since 
then operations have been on a larger scale. 
For the week ending June 24 the production, 
estimated by the “‘Connellisville Courier,” was 
271,000 tons, compared with 280,000 tons in 
the previous month. Some furnace coke for 
prompt delivery has been sold at $1.50 to 
$1.60. A sale of 5,000 tons monthly for last 
half delivery was made at $1.60; one of 9,000 
tons at $1.65 and 11,000 tons at $1.75. For 
72-hr. foundry coke prices are firmer at $1.85 
to $2 for prompt and $2.10 to $2.40 for last 
half delivery. 


SPIRAL RIVETED PIPE.—Prices continue 
unchanged from the last report. The prices 
given below are f. o. b. factory, freight equal- 
ized with New York City, being figured at 
a discount of 50, 10 and 16% from list. 

They are for orders amounting to about 
$250. For large orders of several carloads, 
prices are from 12% to 20% cheaper. 

*Thickness Net price per 100 ft. 
of With bolted joints complete. 
re rnrey 


Diam- steel, 
eter Birmingham Galvan- 
in ins. wire gage. Plain. Asphalted. ized. 
3 20 $21.80 $14.21 $20.70 
4 18 19.76 21.48 30.74 
5 18 23.40 23.70 37.14 
6 16 33.05 35.76 49.73 
7 16 37.58 40.76 56.82 
8 16 43.17 46.80 .00 
9 16 50.06 54.10 74.22 
10 14 66.42 71.08 96.15 
11 14 71.20 76.57 102.24 
2 14 83.75 89.15 118.32 
13 14 89.67 96. 127.98 
14 14 99.14 105.51 138.85 
15 14 108.05 114.89 151.92 
16 14 117.53 124.82 166.58 
18 12 167.43 175.95 226. 
20 12 183.79 193.30 248.39 
22 12 200.48 210.64 269.21 
24 12 219.92 231.07 293: 
26 10 280.26 292.41 370.78 
28 10 301.32 314.89 395.37 
30 10 324.81 399.15 430.64 





*Made in both lighter and heavier gages 
at corresponding differences in price. 


NAILS.—A reduction amounting practically 
to $2 per ton was made on wire products 
June 20. The demand for nails is smaller on 
account of the lessened construction work in 
the Bast, but in the West there is a fair in- 
quiry. The nail trade, however, is less active 
than many other branches of the steel trade. 
Wire nails in Pittsburg are sold at $1.75 per 
keg base in carloal lots to retail merchants. 
In less than Carload lots, an advance of 10 
cents per keg is demanded. In New York 
wire nails are sold from store at $2.00 per 
keg. Cut nails are now $1.65 per keg in car- 
load lots from Pittsburg, but the price in 
New York has been reduced 5 cts, per keg, 
and the base price is now $2.00. All these 
prices are per 100 pounds, 


WIRE.—A further reduction of $2.00 per 
ton was made on June 20. The following 
prices are named for carload lots of wire: 
Annealed, $1.55; galvanized, $1.85. Less than 
carload lots are sold at an advance of 10 cts. 
per 100 lbs. Galvanized barb wire is $2.05 
and painted $1.75. 


SWEDISH STEEL.— Business is quiet. 
Prices are without cMange. Drill steel, either 
round, hexagon or octagon, is 6 cts. per Ib. 
for all sizes, % to 2 ins. For sizes 2% to 
3 ins., 7 cts. is quoted, and 3% to 4 ins, is 


™%, cts. 
ollow drill rod is held at 12% to 15 cts. 
for the imported. 

Anvils of Swedish steel are held at 9 to 
9% cts, per lb. They weigh from 80 to 600 
Ibs. 


SWITCH POINTS.—The following prices 
are named, f. o. b. mill, for switch points 
in lots of ten or more pair: for 60-lb. rail, 


10-ft. points, $16.25; 15-ft. points 17.50 for 
70-Ib, rail; 10-ft, points, $18; 15-ft, points, 
; for 80-lb. rail, 16-ft. points, 50 ; 


5-ft. points, $27.75; for 90-lb. rail, 15-ft. 
points, $30.50; for 100-lb. rail, $33.50. All 
of the above are furnished with three rods, 
except the 10-ft. points for 60 or 70-Ib. rail, 
which have only two. 


BOLTS.—Prices are lower in common with 
those for many other kinds of hardware. 
This is partially due to the lower prices of 
raw materials and more especially to the 





Vol. 66. "0. 1 
mcahieaall 
keen competition. The disc: = te 
carriage bolts to the trade arse 
sumers is 75 and 10% on bolt “hee, (am 
smaller. On larger and long. "te oat 
count is 70 and 10%. At the- ine dis 


net prices are as follows - 


FROGS.—For mill shipm: 





CARRIAGE BOL 


e—Dia: nck 
Net p r] 


He coos Be 
ENZEXSZERSR 


2.10 


more, prices are as follows ted 


No. 7, for 60-lb, rail, $15; 
16.50; for 80-Ib. rail, $18; » 





Ib. rail, $21; for 100-Ib. ra O88 tor 


frogs, No. 7, riveted to %-in. ; for Ai 
rail, $18; for 70-Ib. rail, $20; 5 si 
$21.50. No. 8 frogs boited t) nee 
for 90-Ib. rail are $25.50; W-Ib. pair 
$27.50. ~ 
REINFORCING MATE).)\L, 
TRIANGULAR MESH.—Bus contint 
excellent and the demand is } ening. 
The following quotations a: r the lots 
of the size named, f. 0. b. mil! in Pittsbun 
district : — 
Price per 100 sq. 
Less tha 
Cross arloads “i 
Style sec. area Carload more than 
No. per ft. width. lots. 10,000 sq. ft 
4 102 $1.03 $1.25 
5 OTT 82 a 
6 .058 65 78 
7 -041 50 61 
23 170 1.73 2.08 
24 142 1.48 1.80 
25 124 1.32 1.60 
26 110 1.20 1.45 
27 085 -98 1.19 
28 066 81 98 
29 -049 67 81 
31 -261 2.55 3.08 
32 225 2.20 2.67 
33 196 1.96 2.38 
34 146 1.51 1.82 
35 .109 1.20 1.45 
36 075 89 1.07 
38 B80 3.62 4.38 
39 325 3.12 3.77 
40 -283 2.74 3.30 
41 -208 2.08 2.52 
42 151 1.58 1.92 
43 101 1.13 1.36 


This material is made in regular widths of 


18, 22, , BO, 34, 42, 46, 50, MH and 8 
ins, Standard lengths of rolls are 150, 30 
and 600 ft. Cutting to special length is 
charged extra. 

BARS, CONCRETE-REINFORCING. — The 
demand for concrete-reinforcing bars con- 
tinues excellent, and some good contracts 


have recently been placed for future delivery 
It is expected that the subway work in New 
York City will open some time this summer, 


and this will 


of course, call for a large 


quantity of reinforcing bars. 






The base price of bars is 1.25 cts. per |b. 
Pittsburg, in carload lots. The extras on 
different sizes are as follows: 

cots. per lb.—> 
Plain. *Deformed. 

-inch and larger..1.25 to 1.35 1.30 to 140 

-inch ... -1.30 to 140 = 1.35 tol 

-inch ... 1.85 to 145 140t018 

einch .........---1.50to1.60 1.55 to1.6 
ThE acess ccscces 1.75 to1.85 1.80 to1W 

Bar from stock, Pittsburg, are usually cut 


to the required length without extra charge. 
Prices per lb. are as follows: 


eince and larger.. 
-inch ° 


%-inch 
ince 
-inch 


*The 









co—Cts. per lb—— 

Plain. * Deformed. 

1.45 to 1.55 = 1.55 to 165 

oeoceces 1.50 to 1.60 1.60 toL.70 
- 1.55 to 1.65 1.65 to 1.75 
. --1.70 to 1.80 1.80 to 18 
weeereeeese oh 9O to 2.05 2.05 to 215 


price of deformed bars varied at- 


cording to the shape, and some are beld 
fighe 


much 


r than these prices 


INTERLOCKING PLATES.—For interlock- 
ing steel plates, of 24 gage black steel, f 0 


b. mill Central Ohio, the follow 


named : 


1g prices are 


r 100 sq. ft Price. 
ve he Flat Sheets. 





h. . 
Under 4 ft.. 100 Ibs. $1L.o 
4 to 6 ft.. 160 Ibs. 10.00 
6 to 8 ft.. 160 Ibs. 9.50 
8 to 10 ft.. «++ 160 Ibs. 9.00 


10 ft. .cceee 
Curved sheets are held at an : 


per 100 





> 160 Ibs. 8.50 
ivance of $1 


sq. ft. over flat. 


EXPANDED METAL. — Quo'ations # 


without 


change as follows: 





' _ Designation. 
Standard 


eee ewer eeeeeneee 


Standard ......-scseesees 
Standard 


Mesh. 


stubbs. 
18 


-in. 12 


- 
a ey 
Sele te 
BEE 
& 
ee 


' 
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6 
-_ 
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eee ete eeeeeteeee 
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eee eee eeereeeeee 


Light .... 
Bx. BORVY .ccccccccsasccs 
Standard 


oe 
ze 
Be 
- 
Ss 


eee ee ereseeesee 


-in. 


# 
eB 


AAm EKKO 
‘ : 
= J 
P P 
— 
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Weight 
per 
sq. ft. 


beeeeeeeeheses 


Price p« r sq. ft. in cts. 
¢ ns — 
10,000 


Sectional area sq. ft 


4 

r ft. width. Carload. to carloa 

S 209 3.71 4.04 
225 3.69 4.08 
"207 3.43 sn 
166 3.20 34 
087 1.32 T] 
178 1.80 1” 
“267 2.46 2.68 
"356 3.18 os 
“400 3.85 $16 
.600 5.64 61 
"093 1.78 is 
245 2.42 rt 
‘368 3.38 & 





ewes 28858 gin | L 
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WS: Bi 
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t LATH. — Prices un- 
EXPAND 4 — rices for carload ie given 
cpanged. Central Ohio : 
veasioad 1 "Price in ots. por oq. v4: 
Weis‘ per Galvan- 
sc yd. Black. Painted. ized. 
om nin 12% ie 
a. Fa ae 4K 218 
. 3.4 ibs. 14 15% 20% 
smal] 1 ots from New York Store. 
prices in cents per sq. yd. 
‘ 13 13% 19 
: 14 1 20 
5 15 15 21 
4 16 1 22 
This lath packed 9 sheets to the bundle. 
DIAMOND LATH FROM STORE. 
Price 
Per sq. yd. 
o te B _ 
ation, age. persq. yd. c 
a... <e 44 “Tos. 20 
Stee - ieee a 29 Ibs. 16% 
oe... 2 2.38 Ibs. 14 
Sere NO, Diecast ++ STB Tbe. 


‘F 
tr 
3 
2% 
“3 


No 26 Special: 
square Twist No. 


CLAY PRODUOTS. 


HOLLOW TILE.—The volume of business 
ontinues as good as any time this year. 
4n increase in the demand from suburban 
districts {1s noted. 

Prices continue steady for hollow wall 
building tile, f. 0. b. factory, Perth Amboy, 


N. J., as follows: 
Price per block, 
Size. in cts. 





x 12 x 12-im.... 5.25 
2% 12 x 12-in.... 6.6 
8x 12x 12-in.... ‘ 8.9 
10 x 12 x 12-in.... 10.5 
12 x 12 x 12-in.. 12.1 





Fireproofing partition blocks are unch:nged 


llows : 
ou” Price per block, 


Size. in cts. 
9x 12 x 12-in..... evecctecece 44 
3 x 12 X 12-iM. ..cccscccces. a 44 
4x 12 x 12-in..... sbeekepeces 5. 
@ x 12 x 12-in. saghwese 6.6 
8 x 12 x 12-in..... eeccrcccces 8.8 


These prices are for what would be con- 
sidered small orders—approximately carload 
lots. For quantities which exceed $1,000 
worth of material concessions will be made. 
DUCT TELEPHONE.—Smali lots are sold 
at 4% to 5 ets. per duct ft., but considerable 
concessions are made for desirable orders. 


FLUE LINING.—Prices continue without 
change. The discount from list, f. 90. b. 
mill, is 85%. Delivered in New York, in 
small lots, they can be had at 78%. Based 
on a discount of 85% at the mill, net prices 
are as follows: 





Weight Price 
4. — Oak 
4% x S8%in y 
4% x 13 -in. 20 .068 
4% x 18 -in. 40 15 
6 x 12 -in. 22 O15 
hy x Rin, is 008 
BY x 6-in d 
8% x 13 -in 28 -098 
8% x 18 -in 45 135 
2 x 16 -in 45 15 
B x 13 -in 38 .128 
1% x 18 -in 57 18 
“4 x 16 -in 60 -165 
16 x 16 -in.... 65 -24 
B x 2 -i chee ees 80 -30. 
1B xD -W.cisteebeeses 5 30 


ROOFING TILE.—Prices are steady, and 
continue without ou The best grade of 
promenade we in a blocks for 
high-grade roofs is sold at $20 per M. for 
run of kiln, and $30 per M. for selected. A 
cheaper form of tile with a smooth surface 
can be had at $10 to $12, but it is not suit- 
able for roof gardens. These prices are for 
9 x 9-in. blocks, f. 0. b. factory. It requires 
258 blocks to lay 100 sq. ft. of roof pame 
and, in consequence, the price per 100 sq. ft. 
of roof surface would be $4 to $5 for the 
smooth blocks; $7.82 for run of the kiln, 
and $10.73 for the selected. 

Vitrified tile, unglazed, of the French or 
Spanish type, is sold at approximately $8.50 
per 100 sq. ft. of roof surface, f. o. b. fac- 
tory. Glass tiles are sold at 60 cts. each. 


It requires 183 of these for 100 sq. ft. of 
roofing. 


SEWER PIPE. — Coens 
change. The discounts ai 
Eastern list are as im bie r all sizes up 
to and jacledi 24-in., 84% discount; for 
27 and 30-in. discount; for 33 and 36- 
in., 71% dincsane 

At these discounts the net prices per ft. 


ior carload lots, f. 0. b. factory, are as fol- 


are without 
lying to the 


Bm... ce, secseges¥ sss 
os ss staseveeeneeeteeseees + $0,082 
048 
064 
087 
.128 
16 
215 
30 
** 438 
+. 48 
Lee epeabcsteseees 
win... ..  secsendpudennaweccs. 5 LIS 
OHin......... casedstbeeheaneeseass, SO 
SH 
AFT!) 
redeeed ston are lower and these 
vil develop ‘when the ‘implement 
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ments. Revised discounts are 60% off list 
for carloads and 55% for less than carloads. 

The following net rices per foot are based 
on sy x vy of : %-in., 3.75 cts.; 1- 
in. 1%-in. “10.40 cts.; 1%-in., 
1850 aie ig tne 18.36 cts.; 2-in., 23.76 
cts.; 2%-in., 31.45 cts.; 2 -in., 87.53 cts. ; 
2%-in., 45.40 cts. ; 8-in., 13 cts. ; -in., 
82.60 cts.; 4-in., $1.15; "4%- -in., $100; -in., 
$2.10; 5%-in., $2.74; 6-in., $3.48. 

BELTING.—No especial ‘activity is noted, 
and it is generally believed that the price 
of rubber belting would be shaded for de- 
sirable orders, 

Some concessions have been made, but the 
general discounts rerhain unchanged as fol- 
lows: Best grades, 40%; standard, 40 and 
10% ; and competition, 60 and 10%. The dis- 
counts on ve belting are —— ed as 
follows: Extra heavy, 60%; heavy, and 
5%; medium, 70%; light, 70 and 5%; stan- 
dard, 70 and 10%. 

The following net prices per foot of rub- 
ber belting are computed at the above dis- 
counts. e price of leather belting is, as 
stated, unchanged from last month, and the 
prices may be found on page 264 of issue of 

une 


RUBBER BELTING, NET PRICE PER FT. 


Late ons 2-pl 4-pl 6-ply. 8 
nches, -ply. -ply. ply. 8-ply. 
Gy :sedecees $0.16 $0.22 $033 aes 
G  tevediuc 21 30 45 «oes 
5 esee 26 44 55 aeee 
GS sevcccess 30 51 5 $0.87 
pede eos 36 55 15 1.01 
a semtasws i 40 57 87 1.15 
DP fps seta 46 64 .96 1.30 
TD . idewesice 51 7 1.01 1.44 
Be. seecscee 60 86 1.30 1.70 
14 ened 72 1.01 1.53 2.01 
2. ¢9000es : 83 1.17 1.76 2.35 
BP dedvecee 93 1.34 2.00 2.65 
20 asec, as 1.49 2.25 2.98 
Ms. vebecss « - ae 1.67 2.50 3.33 
BE cccesess LL 1.85 2.76 3.70 
26 eavcee eae 2.04 3.06 4.08 
PR 1.58 2.22 3.33 4.45 
Se waseesse 1.69 2.40 3.60 4.80 
: es egete 1.94 2.79 4.16 5.54 
WE <écananes 2.22 3.15 4.70 6.30 
42 jabea. ae 3.50 5.30 7.00 
Or ue swaeee 2.75 3.88 5.80 7.72 
We ccvessedes 3.02 4.25 6.40 8.50 
OP . 4ieeecen. ee 4.80 7.20 9.60 
OB... toe5deee 3.67 5.20 7.80 10.40 
CHAIN BELTING.—Prices continue un- 
changed. 


From 3 HP. to 10 HP, 30-in. centers com- 
plete, with two sprockets, $7 to $8 per HP. ; 
from 10 HP. to 25 HP., 36-in. centers com- 
plete, $5 to $6 per HP.; from 25 HP. to 100 
HP., 60-in., centers complete, to $5 per 
HP.; from 100 HP. to HP., 72-in, centers 
complete, $3 to $4 per HP. 

PACKING.—Prices continue without change 
The following quotations are for smal] lots 
in original packages : 

Asbestos wick and rope, 13 cts,; sheet 
rubber, 11 to 13 cts.; pure gum rubber, 40 
to 45 cts.; red sheet, 40 to 50 cts. Cotton 
packing can be had at 16 to 25 cts.; jute 
at 3% to 3% cts., and Russian at 9 to 10 
cts. 

LUBRICATING OILS.—Competition is un- 
usually keen. Quotations continue without 
change, the following figures being named 
for 5-bbl. lots: 


Cts. per gal. 
eR ere 20 to 27 
*Cylinder, steam, refined ........ 14 to 22 


Neutral Oils, filtered: 
Stainless while, 32 to 34 gravity. = to 29 


Lemons, a ee opntbans to 19 
Dark, 32 gravity . ebek wevadees 15 to 18 
Quam GAGE HGED osc csine cues coe Wee 





*Prices are according to test. 


HIGH-SPEED STEEL.—The demand is less 
than last month. Prices are without change 
at 50 to 75 cts. per Ib. 


FIRE HOSE.—Prices of hose are un- 
changed. The standard grade of underwrit- 
ers’ cotton rubber-lined hose, 2%-in. diam- 
eter, warranted, 350 Ibs. pressure, is sold in 
50-ft. lengths, complete with couplings, at 
65 cts. per ft. Common hose, 2%-in. diam- 
eter, tested to 200 Ibs. pressure, is 35 cts. 
per ft. 

COTTON WASTE.—The following prices 
are named on cotton waste in bales of 100 
to 500 Ibs.: No. 1 white picked cotton waste, 
9% cts. oe. Ib. No. 3 is ets., No. 1 Col- 
ored, 6% c ; No. 3 Colored is 5% cts. 


aueceneane LIMITS.—The free delivery 
or “Lighterage Limits’ in New York Citv 
are as follows: in Manhattan, from a point 
opposite the Fort Lee ferry, south along 
the Hudson River around the Battery and 
north along the East and Harlem Rivers to 
the Jerome Ave. Bridge at 155th St. In New 
Jersey, south from Fort Lee ferry to Bayonne 
City, points on the north and east shore at 
Staten Island, between Bridge Creek (Ar- 
lington) and Clifton, both inclusive, and in- 
cluding Elm Park, Eristina and Shooters 
Island. In Brooklyn, from 69th St., Bay 
Ridge, north te Port Cove, Astoria, 
Island City. 


RUBBER.—The price of rubber continues to 
fluctuate within narrow limits, but the trend 
is apparently downward. Sales of Up-River 
— fine, have been made as low as 94 

‘the market now being quoted at 98 cts. 
it is estimated that there is at least 6,000 
tons of ansold rubber in the Para market. 
and with a new crop coming on, prices may 
even lower. The prevailing price is ma- 
below a average quotations for the 
last decade. Other grades of rubber have 
likewise declined, but not in the same pro- 
—— as Para. ye iver Para, coarse, is 
cts.; Caucho ball, 81 cts.; Guayula, 44 to 
46 cts., about 5 cts. a Ib. lower than a month 
ago. ‘African rubbers have declined in 
a moderate way, Massa! red ing quoted at 
92 to 96 cts.; Pinky, 75 to 76 cts., and Nig- 
gers at 56 to 58 cts. 
LUMBER. 

Continued dullness prevails in the lumber 
Prices are cally stationary, 
although for large competition would 


-be very keen. 


Long’ 


CROSS TIES.—The Seiowing prices, quoted 
f. o. b. New York, by G. S. Baxter Co., 15 
William St., New York City, are unchanged 
from last month, as follows: 


Cents —_. 

Oe es re ie is ai cwdd Scikcncess 
$2 Be BI We Wek sevcndca se nominal 2 
i Te We Gs hb Si wdcuc decauceveds 67 


Second-class, sound and square edge, are 
quoted as follows: 


Cents each. 
61 


ee Be OT Gs Pa Wu dies de sek cndsccce 
6 x 9-in. by 8 . ebicbeseeesecee nominal 51 
C0: POR Oe Basic casei cece nominal 45 


HEMLOCK. 5 in are unchanged and 
delivered in New York, hemlock from Penn- 
sylvania can be had at $20.50 to $21; from 
West Virginia, the quotation is $20 to $20.50 

The following prices are ruling in New 
York, and are 50 cts. lower than a month 





ago: 
Price Per Thousand, f. 0. b. cars, New York. 
Length 
Size. 10 ft. 12ft. 14ft. 16 ft. 
2 x 4-in...$22.50 $20.50 $20.50 $22.5 
2 x 6-in. to 


2 x 10-in. 20.50 20.50 20.50 17.50 to 18.50 
3 x 4-in. to 
12 x 12-in. 21.00 21.00 21.50 18.50 to 19.50 


coe Oa es 17.50 17.50 17.50 
1 x 10-in. 

and 1 x 

ee 18.00 18.00 18.00 


LONG LEAF YELLOW PINE.—There is 
less demand than a month ago. Prices con- 
tinue unchanged, and for delivery from 
yard in New York and vicinity, for mate- 
rial classed as ‘“Merchandise’’ under the 
1905 rules of the Association, prices are as 
follows : 


Prices Per Thousand Feet in Yard, New 
York. 
m—— Length ———_, 


20 ft. 21 to 26 to 31 to 
base, 25 ft. 30 ft. 35 ft. 
2 in. wide and under 


by 
8 in. thick and under. .$31 $32 $33 $34 
10 in. wide 


by 
10 in. thick ied under.. 33 34 35 36 
12 in. wide 


by 
12 in. thick and under.. 36 37 38 39 
14 in. wide 


by 
14 in. thick and under.. 43 44 46 46 
16 in. wide 


by 
16 in. thick and under.. 45 46 47 48 


For pieces longer than 35 ft. and less than 
40 ft., add from $4 to $8 to base price. 


TH.—In Boston, 1%-in. lath sells at 
$37 70 to $3.75 and 1%- in. at $3.40 to $3.50. 


SPRUCE.—In Boston wholesale prices are 
as follows: 


Per 1,000 ft 


9-in., amd under............ $23.50 to $24.00 
i ee | SEE 23.50 to 24.00 
ee es Nica cov cvniae 20.90 

ee Eee 19.50 to 20% 
Me, ba inch ce seetaneass 21.50 to 2209 
: SC Di pedaetdcéeeddd eo 22.50 to 23.5 


OTIS AND PAINTS. 


PETROLEUM PRODUCTS.—The export de- 
mand shows an improvement, but domestic 
business is only fair. 

The Standard Oil Co. quotes the prices of 
crude oil in bbls. at the wells as follows: 
Pennsylvania, Second Sand, and Tiona, $1.30; 
Mercer black is 87 cts.; Corning, 77 cts. ; 
New Castle, 84 cts.; Illinois, 60 cts.; TIlli- 
nois heavy, below 30 gravity, 52 cts.; Kan- 
sas heavy, 30 cts. 

In the New York market petroleum from 
tank wagon is unchanged at 6 cts. per gal. 

Auto naphtha and stove gasoline are quoted 
at 13% cts. per gal. 

Fuel ofl is 2.75 cts. per gal. or $1.15 per 
og 42 gals. in carload lots, f. o. b. New 

ork, 


LINSEED OIL.— While business shows 
some improvement, and consumers are buy- 
ing more freely, there is little animation in 
the market, and the genera] belief is that 
materially lower prices will be named after 
the new flaxseed crop comes in. Prices are 
slightly lower at 91 to 92 cts. for raw lin- 
seed oil in 5 bbl. lots. Boiled oil is held at 
the usual advance of 1 ct. per gal. over the 
price of raw. Lower prices are being named 
for flaxseed, and whereas the spot price ts 
unchanged at $2.47, the September option can 
be had 5 cts. cheaper than a month ago at 
$2, and the October option at $1.92. 


SPIRITS TURPENTINE.—Prices are again 
lower, and buying is freer. Stocks at selling 
points are ample for present needs, and it is 
becoming more and more evident that the re- 
cent advance was ill advised. The probabili- 
ties are that it will be a long time before 
the turpentine market gets over the effect of 
this speculative move. As stated, prices are 
lower, and turpentine in New York is selling 
at 57 cts. per gal. In Savannah, Ga., the 
price is 53%, and Wilmington, N. C., 52% cts. 


PAINTS—The inquiry is small, and buyers 
are waiting with interest the course of the 
oil market. Prices of white lead in oil are 
unchanged. For lots of 500 Ibs. or over, 
in 250 to 500-Ib. boge 7™% cts. ar Ib. ts 
quoted; in 25 and 5O Ib. kegs, 7% cts. is 
quoted. Red lead and litharge in bbis., half 
Sbis. and 100-Ib. kegs, is 8 cts. per Ib. 

— paint is moving slowly. The best 
——s graphite int in linseed of] can 

be purchased at $1.40 per gal. 

Hydrox preservative paint is 75 cts. per 
gal. in bbl. lots, New York City. 

Colors in oil are quoted at i, following 
prices per Ib.: Lamp black, 12 14 cts.; 
Chinese vanes. 36 to 46 cts.; A blue, 
32 to 36 cts.; Van ke brown, 11 to 14 
cts. ; Chrome green, ae Seat ase se 
Burnt Sienna, 12 to ets.; Raw or Burnt 
Umber, 11 to 14 =" 









If 


CHEMIOCAIA. 

Cts. per Ib 
Nitric acid, 30°..............3.87% to 4.25 
Nitric acid, 40°..............400 to 4.87% 
Sulphuric, 60°................0.90 to 1.00 
Sulphuric, @66°.......... 1.00 to 1.25 
Sal Ammoniac, lump.. .- 925 to 9.75 
Sal Ammoniac, granulated. .. .5.87% to 6.00 
Sal Ammoniac, gray.... ..6.00 to 6 25 
Sulphur, roll ...... évevei 1.85 to 2.15 
Sulphur, flour .... “4 2.00 to 2.40 
SS ree 2.20 to 2.60 

Per galion 
Alcohol, grain, U. 8S. proof. ....$2.58 to $2.60 
Alcohol, denatured, 5-bbl. lots 41 to 42 
Alcohol, denatured, %-bbis 46 to 47 
Alcohol, wood, 95 to 97.. 2 to 57 
Alcohol, wood purified. 80 to . 


LINE CONSTRUCTION. 


ALUMINUM WIRE.—The demand is limit- 
ed and prices are without change at 31 cts 
base. 

POLES.—Cedar poles are quoted as fol- 
lows by the R. D. Dowle Pole Co., New 


York Block, Seattle, Wash. The price is f&. 
o. b. loading point: 

--Diameter at top. 

Length in ft 8-in Q9-in. 

Ct -@ascwees sone eacdenn $2.70 wawe 

we caweeda eves eraeees 3.15 $3.50 

GD . secctcessevoccccecs 3.00 4.00 

GP ~adeueusswesscveans 4.50 

GP ecavcetéccesees «* 5.00 

GD. cevascoceccocesecs aes 5.50 

GP Vececceteceadsocedes aoe 7.20 

Ge ccccoccvesececcces ee 9.75 

BE advccesscoevvsices 10.50 

TP. wececcvccccesceses ous 11.25 

GP. wecwsenccccececees ae 2.00 

The prices of 3O and 35-ft. poles with a 


7-in. top are 25 cts, higher. Otherwise chest- 
nut poles, f. o. b. Mechanicsville, N. Y., are 
quoted by T. C. Luther of that place as fol- 
lows : 


Price each. 

m= ——A~ — ——s, 

Length -—Diameter at top.—, 
in feet. )-in 6-in. 7-in. 
WP es eeceterdsceces $1.50 $2.00 $2.75 

SP wawevbcctecdedés 2.50 oo 3.50 

TB ccccccccccesseses 2 75 3.2 4.25 

BD ccccvcccccccccces 3.25 4 00 5.50 

GP sss ecutcsscssaaes 4.00 5.50 7.50 

Ge “eusteerccdcddéaes 5.50 7.50 9.50 


FIR CROSS ARMS.- 
as follows: 


Prices are unchanged 


Price pe r arm in cts 
“Pacific Ne we 
Size, 3% x 4%-in Coast Chicago. York 
OO, Bin ccccasenn SD 13% 15%, 
S T., BPM occcccces ll 18% 21 
GS Oh, BeOee oc caccccscoke 26% 2844 
6 ft., 4 and 6-pin...... 20% 31% 36 
8 ft., 6 and 8-pin...... 2 42 48, 
10 ft., 8, 10 and 12-pin. .37 55 67% 


TELEGRAPH WIRE.—For lots of fair size, 
the wire measured in Birmingham wire gage, 


the prices in cts., per Ib. are as follows 
“Extra Best Best,” Nos. 6 to 9, 4% cts. 5 
Nos. 10 and 11, 4% cts No. 12. 45 

No. 14, 5% cts. “Best Best,’’ Nos 6 to 9, 
3% cts.; Nos. 10 and 11, 3% cts.; No. 12 
3% cts.; No. 14, 4 cts. Actual freight is 


allowed from Trenton, N. J., where it does 
not exceed 25 cts per 100 Ibs 
INSULATORS.—Prices are without change 
Glass insulators in lots of more than 1,000 
and less than 10,000 are sold at the follow 
ing prices per 1,000: Double petticoat, 20 


oz., $33; Western Union, $30.25; No, 2 cable 
$53.90; No, 4 cable, $210; Muncie type, 7- 
in., $236.50; No. 3 triple petticoat, 4%-in 


$90.75. 

COPPER WIRE.—Business is fair, al- 
though not equal to that of a month ago is 
still showing a decided improvement com 
pared with last year. Prices are steady and 
firm at 13% to 13% cts. 


COPPER.—The advance in price, which 
was just beginning to make itself felt 


when the last report was published in these 
columns, has continued throughout the 
month and business has been fair. At 
times, difficulty has been experienced by 
brokers who sought to secure single carloads 
for specific deliveries. Such a condition as 
this has not been noted for several years. 
With all the improvement in price, senti- 
ment and consumption, it is felt that the 
advance in price has fully discounted the 
other two and the possibilities are that, 
should attempts be made to force the mar- 
ket much higher at this time, considerable 
resistance might be encountered and perhaps 
the ground gained would be lost. For the 
present the copper market is a waiting one, 
and, while it is expected that the statistics 
for June will show an increase in consump- 
tion and a decrease in stocks, it will be sev- 
eral months before the huge surplus is 
brought down to reasonable figures. Much 
talk is heard that the present upward move- 
ment is a speculative one and undoubtedly 
there has been some speculation in copper. 
There is always speculation in copper, but 
the present speculative buying is entirely 
different to that which occurred in 1908; 
then sellers of copper induced ordinary ‘‘Sol- 
diers of fortune” to try their lot at buying 
copper futures in London. They were light- 
waisted speculators who knew nothing of 
the market and, as might have been told 
from the beginning, they lost their money 
and gained a little knowledge of the copper 
trade. Perhaps they prevented the copper 
market from declining to around 10 cts., 
but in the light of recent events that would 
not have been a terrible calamity. The 
present speculative buying, as it is familiarly 
termed, however, has been done by consum- 
ers of copper. Some of the largest copper 
consumers in the world have not only bought 
for present needs, but for future require- 
ments. This copper will go in their own 
warehouses and ultimately be made up into 
finished product. They are buying it be- 
cause their own order books show an increase 
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in business and not because any chart fluc- 
tuations indicated a double bottom or a 
probable advance. Sales of electrolytic have 
been made at 12.62% cts. and Lake at 12.87% 
cts 


PIG TIN.—After the spectacular advance in 
the price of pig tin from around 28 cts., dur- 
ing the years 1901 and 1904 inclusive, to 45 
cts. in 1906, the United States Steel Cor- 
poration abandoned its policy of buying for 
its immediate needs and entered the market 
on an even footing with the large specula- 
tors and manipulators. They undoubtedly 
forced the price down, secured their sup- 
plies of pig tin at a lower price level to the 
benefit of all tin consumers. At times their 
stocks of pig tin were worth in the neighbor- 
hood of $2,000,000. The London speculator 
who for generations tad moved the price 
of tin up and down at pleasure, were afraid 
fo measure swords with this new antagonist. 
Such an aggregation of capital, which wa~ 
back of the Steel Corporation, was too much 
for even these inveterate gamblers. In the 
latter part of 1910, a powerful syndicaie 
was formed in London and they quietly went 
to work to accumulate tin. In the latter 
part of March of this year, when prices 
were already high, trading in the London 
market was almost ‘entirely for three-months’ 
tin Spot positions were neglected. Dur- 
ing the early part of June, prices began to 
advance slowly and by the middle of the 
month sales were made at 50 cts. per Ib. 
In fact, one sale of a lot of 5 tons was made 
in New York at 50.75 ects., which estab- 
lished a new high record for the price of 
tin. Since that time, quotations have 
dropped and tin is now hovering around 45 
cts, At the time of the highest price here, 
0.75 cte., the United States Steel Corpora- 
tion was an active seller to legitimate con- 
sumers. The difference between the price of 
tin for spot delivery and delivery three 
months later was at times as high as 8 cts. 
per lb. This was simply a corner manipu- 
lated for the purpose of exacting the last 
farthing out of consumers and speculators 
short of the market. 

The tin syndicate may not have loosened 
its grip on the situation, but it undoubtedly 
has driven many from the speculative field 
and probably more firmly convinced the lead- 
ing consumer in this country of the seces- 
= ed handling the market with a strong 
and. 


LEAD.—The market has advanced and 
lead is now selling at 4.50 cts. New York 
and 4.35 cts. St. Louis. Outside consumers 
are asking the same figure as the leading 


INDUSTRIAL NOTES. 
(Continued from page 8.) 


THE MACARTHUR CONCRETE PILE & 
FOUNDATION CO., 11 Pine St., New York, 
N. Y., announces that it has been recentiy 
awarded a contract for pedestal pile foun- 
dations for a large power plant to be erected 
by the Central of Maine Power Co. This 
power house is to be located on the Ken- 
nebec River, near Gardiner, Maine. 


MR. J. A. MOORE has been appointed by 
the MacArthur Concrete Pile & Foundation 
Co., 11 Pine St., New York, N. Y., as dis- 
trict representative for the territory in and 
around Detroit, Mich., to be located at 1728 
Ford Blidg., Detroit, where he will be pleased 
to consult with engineers and architects con- 
cerning pedestal concrete pile foundations. 


MR. JAMES A. CLIFFORD, Mer. of the 
Baltimore office of the Sprague Electric 
Works, has been appointed manager of the 
Philadelphia office and took charge there on 
July 1. The Baltimore office will be con- 
tinued as in the past under the direction of 
Mr. Clifford subsidiary to the Philadelphia 
office, where Mr. Henry S. Patterson is in 
charge. 


MR. WILLIAM H. GRAVELL and Mr. 
John R,. O'Neil, Civil Engineer and Mechan- 
ical Engineer, respectively, have formed a 
partnership, to be known as the Power 
Equipment Co., at 1218 Chestnut St., Phila 
delphia, Pa., with the intention of doing 
engineering construction along the lines of 
factories, power houses, railroads and in- 
dustrial plant work. 


MR. WALTER H. FINLEY, Mem. A. I. M. 
E., who has for the past five years been in 
charge of the active management of the 
Sterling Coal & Coke Co., of Middlesborough, 
Ky., has been appointed General Manager 
of the Campbell Coal Mining Co., operating 
mines at Westbourne, Jackson and Eagan, 
Tenn., and Coalmont, Ky. The offices are 
located at Westbourne, Tenn. 


MR. ALBERT C. LEHMAN, Vice-Pres. and 
Gen. Mgr. of the Blaw Collapsible Stee] Cen- 
tering Co., Pittsburgh, Pa., and Mr. Arthur 
H. Diamant, Asst. Ch. Eng., are at the pres- 
ent time on an extended trip throughout the 
middle and far western parts of the country. 
They will spend between three and four 
weeks in the West inspecting some of the 
large projects in which they are interested 
and on which Blaw Forms are being used. 
They will go as far west as the Pacific Coast, 
spending considerable time on the return 
trip in Canada. 


NEW CAPITAL issues during the first 
half of 1911 were, according to “The Jour- 
nal of Commerce,"”’ New York, as follows: 
Railway bonds issued in the first half of 1911 
were $525,435,900; in 1910 they amounted to 
$435,756,440. The industrial bonds issued in 
‘O11 were $189,206,000 and in 1910 $172,943,- 
0100. Railway notes issued in 1911 were 
$253,780,000, compared with $158,540,000 in 
the previous half year. The issue of indus- 
trial notes was about $10,000,000 greater, 
being $35,926,000 in 1911. Railway stock 
issues the first six months of this year were 
$76,202,000 and $74,970,910 last year. In 
the industrial stock issues the only falling 
off compared with last year is shown, being 
$148,918,050 this year and $181,121,600 last 
year. 


ENGINEERING NEWS. 


interest for the first time in many months. 
The advance during the last four weeks har 
been approximately 7% points. 


Sheet Lead: Per Ib. 
OD DUE eer isu ene ceentevonetes 6.25 cts. 
DOME Sieocccdhcctssansaees . 6.75 cts. 

Lead Pipe: : 

CIE kbs 65555 605i sab eas eRe 5.75 cts. 
ER a wiecscescbauceuctes 6.40 cts. 


SPELTER.—Prices have moved up with 
some rapidity. Sales have been made as 
high as 6.80 cts., but the market has since 
weakened and now 6.55 cts. is demanded in 
New York and 6.45 in St. Louis. There are 
so many resale lots in the market it is diffi- 
cult to name an exact figure, but it is evi- 
dent that the floating supply of spelter has 
been materially reduced. 

MISCELLANEOUS METALS.—Small lots of 
metal and metal products can be obtained 
from jobbers’ stores, New York, at the fol- 
lowing prices: 


Per Ib. 

NE vcavds cs cecouvins coer veyes $2. 
Brass tubes, iron pipe sizes: 

Me Bhi ss ceacusdcoedesed tetas ine 19 
Th OP. Sas cee cccctavecensxepeweees 18 
rE. Sab on we swdpncei ee et uehaknets .19 
Gh. Sa deba ce dkvesvevisbiwticawaaeen .20 
PR, HONE a is 0.0 64 6 sinn'ns sc tessts ues 14% 






HUE 3s oa vd on cows gebsere ity. ae 
Solder, % and % guaranteed......... -27% 
RR MNO. in hak kava so touneeatcteuded 08% 
Manganese bronze rods............+++ 16 
Manganese bronze in crucible form.. .14 


Monel metal, ingot......... achruswes 16 


OLD METALS.—Miscellaneous lots of scrap 
metal, amounting to about a ton, can be 
sold to dealers in New York at about the 
following prices: 


Cents. 
Copper, heavy and crucible.... 10.75 to 11.00 
Copper, heavy and wire...... 10.50 to 10.75 
Copper, light and bottoms.... 9.50to 9.75 
I: DANE: 35s once ab canes 7.00 to 7.25 
ROE: SR ics iawn be Greaves eke 5.50 to 5.75 
Heavy machine composition... 9.25to 9.50 
Clean brass turnings.......... 7.00 to 7.25 
Composition turnings ........ 8.25 to 8.50 
SS ED: i hb'c0h5tu neds waeee ee buooe 3.75 
SM, UR we hadcccverdesiivnressabes be 3.5 
Ss i sine o's vende i540 enkt ates 4.00 
MISCELLANEOUS. 
ROOFING SLATE.—The demand is only 


fair, but quotations continue without change 
as follows: 
Quotations are named per “‘square’’ or 100 


TRADE PUBLICATIONS. 


(The standard sizes for pamphlets and trade 
catalogs recommended by all the principal 
engineering societies of the United States are: 
3% x6 ins., 6x9 ins. and 9x12 ins.) 


CLEANING WATER MAINS. -- National 
Water Main Co., 61 Park Row, New York 
City. Folder; 5 x 7% ins. 


This circular is largely taken up with a 
table of data relating to water mains cleaned 
by this company. The table was reprinted 
on page 733 of our issue of June 15. In 
addition to the table, there is a reproduc- 
tion of some water-pressure charts and two 
half-tone views showing water stream from 
main before and after cleaning. 


ROOF CONSTRUCTION DIAGRAM.—The 
Barrett Mfg. Co. Cardboard; 10% x 10% 
ins. 

This is a cardboard sheet intended to 


hang on the wall having on one side a dia- 
gram of wind pressure at hurricane velocity, 
percentage of increase of roof area and the 
incline of the roof in fractional pitch, de- 
grees and minutes and the fall in inches 
per horizontal.foot, of roofs of all pitches 
from horizontal to vertical. The reverse 
side of the card contains the Barrett speci- 
fications for felt, pitch and gravel or slag 
roofing. 


CREOSOTED 
& Creosoting Co., 


TIMBER.—The Wyckoff Pipe 
50 Church St., New 


York City. Paper; 9 6 ins.; pp. 36; 
illustrated. 
This is an instructive little booklet to 


®hose interested in the creosote method of 
timber preservation. Beginning with a short 
sketch of timber preservation in general 
and the creosote process in particular, var- 
ious products made of treated timber are 
taken up in detail, including electric wire 
ducts or conduits, cross-arms and poles, ties, 
piles, fence posts and bridge timbers. Wood 
block pavements and factory floors also are 
given considerable space. 


LOCOMOTIVES. — Hannoversche Maschinen- 
bau Actien Gesellschaft, Hannover-Lin- 
den, Germany. Paper; two circulars; 9 x 
13 ins.; pp. 4; illustrated (each printed 
in four languages). 


One of these circulars shows 0-8-0 freight 
engines and 4-4-2 passenger engines fitted 
with the Lentz poppet valves and valve 
gear; there is also a list of about 60 en- 
gines equipped with this gear, and a view 
of the first engine thus equipped (a little 
0-4-2 tank engine). The other pamphlet re- 
lates to four-cylinder compound passenger 
engines, with a list 338 of such engines of 
different classes for various railways. Di- 
mensions are given of one of these engines 
(4-6-0) for the Madrid, Saragossa & Ali- 
cante Ry. (Spain). 








sq. ft. of roof surface in carload lots of the 
sizes in most general use, f. o. b. quarry 


station: 
Price per 100 sq. ft. 
Vermont, sea green........... $3.50 to $4.10 


Pennsylvania, Bangor Ribbon. 3.50to 4.00 
Maine, Brownsville No. 1.... 5.00to 7.75 
Maine, Brownsville No. 2...... 4.50 to 6.00 
WEG, OR sas <6 Se cc cxcapnes ..- 10.50 to 12.00 
Untading green ......... seeee 400to 5.50 
Genuine Bangor ........ see+- 4£00to 6.50 
Wem DIGIIS .. cwkc vicsovséchoce 4.00 to 5.50 


ROPE.—The inquiry is larger and sales 
are being made more easily. Prices, how- 
ever, are without change. 

Pure Manila is 8% to 9 cts. per Ib.; second 
grade, 7% to 8 cts.; hardware grades, 7 to 
7% cts. per Ib. Pure Sisal is 6% cts. for 
the highest grades, and 6 cts. for less desira- 
ble grades. Jute ro in commercial sizes 
is 6 to 6% cts. per Ib. 

WATERPROOFING.—The prices for cor- 
load lots, f. o. b. cars New York, are as fol- 
lows: Hydrex waterproofing felt, $1.25 per 
100 sq. ft.; Hydrex compound ‘‘A,” 26 cts. 
per gal.; Hydrex compound “‘B,’’ 18 cts. per 
gallon. 

Texaco waterproofing cement is $30 per 
ton in car lots, f. 0. b. cars New York or 
Philadelphia. i 

Asphaltum for waterproofing is sold at $25 
to $27 per net ton. 

Glidden, graphite acid proof coating is sold 
at $1.25 per gal. in bbl. and % bblis., and 
$1.40 per gal. in 5-gal. cans. These prices 
are f. o. b. Cleveland or for delivery from 
warehouse, New York, Chicago, St. Louis 
Boston or Atlanta. 

Portland cement waterproofing by the Mc- 
Cormick Process is seld by the makers, Mc- 
Cormick Portland Cement Co., at 7 cts. per 
lb., delivered at the nearest railroad station, 
subject to the following discounts: Less than 
ton lots, 2%; less than five tons, 5%; less 
than ten tons, 5 and 2%; less than 20 tons, 
5 and 5%; less than 30 tons, 5 and 7%%. 

ROOFING CEMENT.—Prices are unchanged 
at $25 per ton for Texaco. 


ASBESTOS.—Asbestos building felt and 
sheathing in less than ton lots is 3% cts. 
per Ib. for the light, weighing from 6 to 30 
Ibs. per 100 sq. ft.; 4 cts. per Ib. is charged 
for the heavy, weighing from 45 to 56 Ibs. 
per 100 sq. ft. 

Millboard is made in standard sheets, 40 
x 40 ins., and 41 x 40 ins. It varies in 
thickness from 1/32 to %-in. and in weight 
from 2 to 27 Ibs. per sheet. The net price 
in 100-Ib. lots is 5 cts. per Ib. 





ye 


STEEL MINE 
Co., Pittsburg, Pa. 
pp. “40; illustrated. 


The use of structural shapes for timber- 
ing mines was described in Engineering 
News of Feb. 24, 1910. The catalog before 
us contains many illustrations of the use of 
steel I-beams and channels for this purpose, 
which show that they are being extensively 
used in Pennsylvania coal mines. The book- 
let will prove interesting not only to mining 
engineers but to the public who are inter- 
ested in bettering mining conditions and 
making the mines safer places to work in. 


CONVEYORS FOR FREIGHT AND PACK- 
AGES.—Link-Belt Co., Chicago. Paper; 
6 x 9 ins.; pp. 64; illustrated. 


These conveyors include traveling plat- 
forms and conveyor chains as used at steam- 
er wharves and piers for handling freight 
either directly or as loaded on hand trucks ; 
also elevators and inclined and horizontal 
conveyors for use in warehouses, mills, 
stores, etc. Some of these are belt convey- 
ors. The apparatus is modified to suit the 
requirements of each case and numerous 
actual installations are illustrated in order 
to show the variety and extent of this freight 
and package handling system. Two special 
applications are portable conveyors for 
handling passengers’ baggage at ocean 
steamship piers. 

Separate pamphlets contain a price list of 
sprocket and traction wheels and a de- 
scription of the Ewart friction clutch. 


CRANES.—Industrial Works, Bay os: 
Mich. Cardboard; 9 x 12 ins.; pp. . 
illustrated. 


The largest railway wrecking crane de- 
scribed is of 120 tons capacity. It is mounted 
on a steel car 26 ft. 1% ins. long by 9 ft. 
6 ins. wide with four-wheel trucks. The 
crane is equipped with double 12 x 12 en- 
gines and a boiler of the submerged flue 





TIMBERS.—Carnegie_ Steel 
Paper; 10 x 8 ins.; 


type; and it is capable of handling the max- 


imum load at a rate of 10 to 15 ft. per 
minute. The weight of the crane in working 
order is 212,000 Ibs., and is distributed over 
a wheel base of 19 ft. 8 ins. Other cranes 
of the same type are made in capacities of 
100, 75, 60 and 50 tons. Any of these cranes 
may be equipped with a special boom and 
used for bridge erection and other struc- 
tural work. All cranes are equipped with 
self-propelling devices when required. Small 
locomotive cranes of from 5 to 20 tons ca- 
pacity for handling lumber and structural 
materials are fully described. The engine, 
boiler and mechanism of all cranes are 
mounted on a heavy bed plate bolted to the 
car body. On this casting there is a roller 
plate upon which the thrust of the boom is 
carried. The operation of hoisting is 
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a 
Transite, asbestos wood, used : . 
ing, ventilators and smoke ja ots 
standard sheets, 36 x 48 ins 8 ine 
and 42 x 96 ins. The prices . 
tory, Nassau, N. H., are as / . 
Thickness Pri 
inch rice 
/16-inch :.... 90.08 
\%-inch 12 
5/16-inch 18 
inch 2) 
/16-inc! 28 
%-inch 3 
9/16-inch = 
a 36 
-inch 0 
%-inch ‘4 
1 -inch & 
1%-inch { = 
1%-inch 6 
1%-inch “ 
2 -inch . as 
EXPLOSIVES.—Dynamite of :: a 
ally used by contractors is ; ximatns 
11 to 13 ets. per Ib., f. 0. b. fa te te 
lots. Blasting powder, classifi oan 
grade, is sold at $1.20 to $1.4 hen ca 
25 Ibs. in lots of 10,000 Ibs. 7 “te Ph 
prices prevail on Trojan in 4 to 
minimum 24,000 Ibs., f. 0. b. } “Coan 
points: No. 1, 13% cts.; No. 2 = 
No. 3, 10 cts. They have a di S fr 
equivalent to 60%, 40% and 0 of nine 
glycerine. Ee 
Exploders, per hundred, ar at th 
following prices: 4 ft., $3.60; 6%. gj" 
8 ft, $4.60; 10 ft, $5.10; 12’ t: $5.60: 19 
ft., $6.60; 20 ft. $7.50; 20 ft., s4): ap'¢ 
$12; 36 ft., $14.60. , 
Caps in lots of 10,000 are &7 $8 per 
thousand. ” 
Blasting machines for 10 hol: re $12: 
25 holes, $20; 50 holes, $40; 100 } $60. 


PAPER.—Prices are without change 


last month, as follows: from 

rr f 

Tarred Paper: ag - . 
Standard, 2-ply, 40 Ibs........ $0.45 
Extra any 2-ply, 45 lbs..... 55 
Standard, 3-ply, Sa 5 
Extra heavy, 3-ply, 70 Ibs....... 3B 

Per roll o 

Rosin, Sized Sheathing: 500 sq. ft 
"UE SL. RM eee $0.28 
ve 8 eee 5 
I AD Ptr oi as ve Sisccccese. 60 


through a train of spur gears connect 


direct to the hoisting drum. Flex'! 


used for the hoisting block. The crane 


be slewed in either direction with 
versing the engine by double 

clutches and a train of gearing o; 
the slewing rack. Some 10 pages 
voted to pile drivers. 


clearance lines of cranes and pile 
The book is excellently gotten up and 
and contains much of interest 
men. 
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HIGHWAYS. 
spate © MARYLAND, STATE ROADS 


com» ISSION, UNION TRUST 
DING, BALTIMORE, MD. 
NOTICE TO CONTRACTORS. 


roposals for building six sec- 
tate Highway, aggregating 19.82 


sy ength, in the following counties, 


miles 

ANNE ARUNDEL COUNTY: One sec- 
“an ut 5 miles in length, from 
Owings ‘oward Mt. Zion (stone surfac- 
“aALY RT COUNTY: One __ section 
about 6 miles in length, from Owings to- 
ward Prince Frederick (stone surfacing 
only). 

CARROLL COUNTY: Two sections, 
aggregza ing 5.29 miles in length, be- 
tween Gamber and Fenby (stone mac- 
adam) 
BALT! MORE COUNTY: Two sections 
of the Frederick Road, from the City 
Limits to Catonsville, aggregating 3.53 
miles in length (pitch macadam). 


Will be received by the State Roads Com- 
mission, at its offices in the Union Trust 
Building, Baltimore, Maryland, until 12 

M., on the 10th day of July; 1911, at 
which time and place they will be pub- 
licly opened and read. 

Bids must be made upon the blank 
form contained in the Book of ‘Specifica- 
tions which will be furnished by the 
Commission upon application and pay- 
ment of $2.00 for each section. Blue 
prints of each section will be furnished 
at the rate of 25 cents for each half mile. 
No bids will be received unless accom- 
panied by a certified check for the sum 
of Five Hundred (500) Dollars, payable 
to the State Roads Commission. 

The successful bidder will be required 
to give bond, and comply with the Act 
of the General Assembly of Maryland of 
1908, Chapter 141, respecting contracts. 
The Commission reserves the right to 
reject any and all bids. 

Ry order of the State Roads Commis- 
sion, this twenty-eighth day of June, 
1911. 

JOHN M. TUCKER, 
Chairman. 
E. E. GOSLIN, Secretary. 





SEWERS. 


Westfield, Mass. 


Sealed proposals for building sewers in 
Westfield, Mass., will be received by the 
Selectmen; at the office of the Town 
Clerk, until 2 o’clock p. m. of July 13, 
1911, and at that time will be publicly 
opened and read. 

The work includes about 7,280 feet of 
pipe sewer from 6” to 24” in diameter, 
with manholes and catch basins. 

Each bid must be accompanied by a 
certified check for five hundred ($500) 
dollars, 

Plans may be seen and blank forms of 
Proposals and contracts obtained at the 
office of the Town Engineer. 

The Selectmen reserve the right to re- 
ject any and all bids, or to accept any 
bid should they deem it for the interest 
of the Town of Westfield so to do. 


CHARLES L, HOUGHTON, 
HARRY L. SCHAEFER, 
FREDK. J. TOOKE, 
Board of Selectmen. 
OREN E. PARKS, Town Engineer. 





RESERVOIR. 


Americus, Ga. 


Sealed proposals will be received by the 
May and City Council of Americus, 
Georsia, until July 17th, 1911, for the 
cons\ruction of a reinforced concrete res- 
ery sixty feet in diameter by thirteen 
feet depth. Plans and specification: 
oll at the office of city engineer. No 
ma | be considered unless accompanied 
wt rtified check for five per cent. of 
ma as evidence of good faith. The 


> reserved to reject any or all bids. 
T. N. HAWKES, 


SHARPTOWN BRIDGE. 
STATE OF MARYLAND, 

STATE ROADS COMMISSION, 
UNION TRUST BUILDING. 
NOTICE TO CONTRACTORS. 

Baltimore, Md. 

Sealed proposals for building a bridge 
over the Nanticoke River, between Dor- 
chester and Wicomico Counties, at Sharp- 
town, Md., total length of bridge to be 
640 feet, including pivot draw, with two 
75-foot openings, six spans, deck plate 
girder construction, draw span through 
riveted truss, will be received by the 
State Roads Commission, at its offices in 


the Union Trust Building, Baltimore, 
Md., until 12 M. on the seventeenth day 
of July, 1911, at which time and place 


they will be publicly opened and read. 

Bids must be made upon the blank 
form contained in the Book of Specifica- 
tions, which will be furnished by the 
Commission upon application and pay- 
ment of $2.00 for each section. Blue 
prints of each section will tke furnished 
at the rate of 25 cents for each half mile. 

No bids will be received unless accom- 
panied by a certified check for the sum 
of five hundred (500) dollars, payable to 
the State Roads Commission, 

The successful biader will be required 
to give bond, and comply with the act of 
the General Assembly of Maryland of 
1908, Chapter 141, respecting contracts. 

The Commission reserves the right to 
reject any and al] bids. 

By order of the State Roads Commis- 
sion this twenty-eighth day of June, 1911. 

JOHN M. TUCKER, Chairman. 

E. E. GOSLIN, Secretary. 


ASPHALT ROAD. 
Woodstown, N. J., June 28, 1911. 

Sealed proposals will be received by 
the Road Committee of the Mayor and 
Council of the Borough of Woodstown on 
Monday, July 31, 1911, at 7 p. m., at the 
Council Chambers in the Borough of 
Woodstown for grading and placing as- 
phalt concrete surface on East & West 
Avenue (.459 miles) in the Borough of 
Woodstown, Salem County, N J.  Bid- 
ders may examine the plans, cross-sec- 
tions and specifications for said work at 
the office of H. B. Keasbey, Mecum Build- 


ing, Salem, N. J., and also at the office 
ot the State Commissioner of Public 
Roads, State House, Trenton, N. J. Each 


bidder must accompany his bid with a 
certified check payable to the Mayor of 
the Borough of Woodstown for $1,000.00 
as a guarantee that if said work is 
awarded to him he will enter into a con- 
tract with said Mayor and Council for 
the same. 
The right to reject any and all bids is 
reserved, 
E. 8S. FOGG, 
Mayor. 


PUMPS AND METERS. 
OFFICE OF SUPERINTENDENT OF 
CITY WATER WORKS. 

Room 103, City Hall, Richmond, Va., 

July 1, 1911. 

Sealed proposals will be received at 
this office until four (4) p. m., Friday, 
July 14, 1911, for furnishing and erecting 
two centrifugal pumps, piping and water 
meters, as per plans and specifications 
on file in the above office. A certified 
check upon some national bank for five 
hundred ($500.00) dollars must accom- 
pany each bid, and bid must be made on 
form furnished by this office. The Com- 
mittee on Water reserves the right to re- 
ject any or all proposals. 

Envelopes containing bids must be 
sealed, addressed to the Committee on 
Water, contain the name and address of 
the bidder, and in the lower left-hand 
corner must be written ‘Proposal for 
centrifugal pumps.” 

For plans, specifications and further 
information, address 

‘ BB. EB. DAVIS, Superintendent. 


DEPARTMENT OF THE INTERIOR, 
Office of the Superintendent U. S. Capi- 
tol Building and Grounds, Washington, 
D. C., July 1, 1911.—Proposals will be re- 
ceived and opened at the above office at 
12 o'clock, noon, Saturday, July 22, 1911, 
for suitable transportation for frei ht and 
other purposes in the subway leading 
from the Capitol to the Senate and House 
Office Buildings, and in the sub-basement 
corridors of the Senate and House Office 
Buildings. Intending bidders will be fur- 
nished specifications and plans on appli- 
eation. The right is reserved to reject 
any or all bids, or -. eee any techni- 
calit - informalit: any bid. A de- 
posi Five Dol ae ($4.00) i “be 
r wired for the return of plans. 

OTT WOOD DS, Superintendent U. 8. "capi. 
tol Building and Grounds, 
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STATE CAPITOL BUILDING. 


Boise, Idaho. 

Sealed proposals for the construction 
of a Capitol, complete (excepting Plumb- 
ing, Gas Fitting, Heating Apparatus, 
Elevators, Vacuum Cleaning Apparatus, 
Electrical Conduits and Wiring), for the 
State of Idaho, at Boise, will be received 
by Board of Capitol Commissioners, at 
State Treasurer's office, until 3 o’clock 
p. m., July 27, 1911. 

Plans and specificatons may be seen at 
the offices of the Architects, Tourtellotte 
& Hummel, Overland Building, Boise, 
Idaho. 

Bidders wishing plans and specifications 
for their exclusive use must accompany 
request with a draft or cashier’s check 
in the sum of $75.00. payable to Tour- 
tellotte & Hummel, as a guarantee of 
good faith on the part of the bidder to 
file a bonafide proposal and return the 
plans and specifications in good condi- 
tion; said check or draft will be returned 
when above conditions are fulfilled. 

A certified check in a sum not less than 
2 per cent. of bid must accompany each 
proposal, drawn to the order of O. V. 
Allen, State Treasurer, to guarantee that 
bidder will enter into a contract and 
execute the required bond; same shall be 
forfeited to the State of Idaho if award 
of contract is made to bidder and he or 
they fail to enter into a contract and 
furnish the required bond within 21 days 
from date of award of contract. 

Proposals shall be made only on the 
blank forms furnished by Architects, and 
must be sealed and marked, and be on 
file with the State Treasurer, on the date 
and hour above given. 

Right is reserved to 
any or all bids, 
ities in bids. 


accept or reject 
or to waive any informal- 


By order of the Idaho Building Com- 
mission. 
JAMES H. HAWLEY, Chairman. 
WILFRED L. GIFFORD, Clerk 
O. V. ALLEN, Treasurer. 








(CORRECTIONS. ) 


PAVING. 
Newburgh, N. Y. 

The advertisement appearing on page 
57 should give the date for closing of 
bids as July 25, and the date after which 
plans may be seen as July 12. The 
number of catch basins should be 25 in- 
stead of 12. 


CALUMET-SAG CHANNEL 
EXCAVATION. 


SANITARY DISTRICT OF 
CHICAGO. 

Sealed proposals, 
for Excavation and 
Contract Section Four of the Calumet- 
Sag Channel,”’ will be received by the 
Clerk of The Sanitary District of Chicago 
at the office of the said Sanitary District, 
ith floor of the American Trust 
Building, Chicago, Illinois, until 12 M., 
Standard time, on August 10, 1911, and 
will be publicly opened by the Board of 
Trustees of Sanitary District at a 
meting to be held on that day, or the 
first meeting thereafter. 

The work for which tenders are 
consists of the Excavation 
Work on Contract Section 
Calumet-Sag Channel of The Sanitary 
District of Chicago, in the Township of 
Palos, County of Cook, State of Illinois 

The approximate quantities for the com- 
parison of bids are: 


THE 


endorsed ‘Proposals 


Collateral Work on 


on the 


said 


invited 
and Collateral 
Four of the 


(a) 780,000 cubic yards of Glacial drift. 

(b) 121,000 cubic yards of Rock exca- 
vation. 

(c) 37,000 square yards of Rip-rap 
slope. 


Specifications and plans may be obtained 
upon application at the office of said 
Sanitary District. 

All bids must be upon blank forms of 
proposals furnished by said Sanitary Dis- 
trict and shall be made in accordance with 
and to conform to all the terms and con- 
ditions stated therein. 

The Board of Trustees of said Sanitary 
District reserves the right to reject any 
and all bids. 


THE SANITARY DISTRICT OF 
CAGO, 
By THOMAS A. SMYTH, 
President of Its Board of Trustees. 
Attest: I. J. BRYAN, Clerk. 
Chicago, July 3, 1911. 


CHI- 


| 








DRAINAGE DITCH. 
Elkhorn, Wis., June 27, 1911 
proposals will be received by 
the Commissioners of Turtle Creek Drain 


Sealed 


age District No. 1, Henry D. Barnes, 
Secy., Elkhorn, Wisconsin, until 2 p. m 
August Ist, 1911, for work and material 
in building drains, as follows About 
230,000 cu. yds. earth, clearing eight 
acres, moving two iron highway bridges 
including pile foundations, and filline 
old sites building two new highway 
bridges and pile foundations a small 
concrete dam, and a few yards of riprap 
Plans are on file with the Secretary and 
Engineer The Commissioners reserv 


the right to reject any bid 
Each bid must be accon 


mpanied by 1 cer 
tified check for 


and all 


$0.00, payable to th 
order of Turtle Creek Drainage District 
No. 1 
CHARLES DUNLAP 
1OHN G. MEADOWS 
HENRY PD. BARNES 
Commissioners 
H. H. TUBBS, Engineer 


SS SSeessssessesessssesesnsssnesee 


SEWER SYSTEM. 


Marietta, Okla 

Sealed bids will be received by the 
Mayor and City Council of the Town of 
Marietta, Oklahoma, and publicly opened 
on the fifteenth day of July, 1911, for th: 
purchase by said Town of all of th 
sewer pipe and specials required in the 
construction of a system of sanitary sew 
ers Also for the purchase of flush tank 
and manhole rings and covers List of 
quantities and specifications covering ma 


terial can be had by 
ENGINEERING COMYANY, Dallas 
Texas, or the Clerk of the Town of Mari 
Oklahoma 


addressing O’NEIL 


etta, 








FILTER PLANT AND PUMP- 
ING STATION. 


Flint, Mich 


Proposals will be received at the of 
fice of the Board of Water Commission 
ers, Flint, Michigan, until 2 o'clock, July 
12, 1911, for the construction of th 
pumping station and filter plant for said 
city. 

The work includes the construction of 
the intake, suction well, all buildings 
and filter equipment for eight one million 
gallon filters together with sedimentation 
basins, clear well, ete 


Bids will be received based on the 
plans prepared for the Board of Water 
Commissioners, equipped with filter ap 
pliances in accordance with the plan 
prepared by the bidder 

Copies of the Plans, Proposal Forms, 
Forms of Bond, Specifications and Con 
tract can be seen at the office of the 
Board of Water Commissioners, City 
Hall, Flint, Mich; or at the office of 
the Consulting Engineer, William G 
Clark, 1050 Spitzer Building, Toledo 
Ohio. 

Copies of the Contract Forms and 


Plans can be obtained on application to 


the Board of Water Commissioners, and 
upon deposit of Fifty ($50.00) Dollars 
which will be refunded on return of the 
Plans and Specifications in good order 


on or before August Ist, 1911 
The Board of Water Commissioners re 
serves the 


right to reject any or all bids 
or to accept any bid which it may deem 
advantageous to the City of Flint 


By direction of 


BOARD OF WATER COMMISSIONERS 
EDWIN STERNER 
President 
D. E. NEWCOMBE, Clerk 





WATER WORKS AND ELEC- 
TRIC LIGHT PLANT. 


McKenzie, Tenn 
Sealed proposals will be received by the 
Board of Aldermen and Mayor of the City 
of McKenzie, Tenn., at the Mayor's office 
until 2 P. M., July 27th, 1911, when they 
will be publicly opened, for the construc- 





tion of a water-works and electric light 
plant. For all necessary information ad 
dress 
F. D. WALPOLE, Recorder, 
MeKenzie, Tenn. 
Cc. H. JENKS, Engineer, ° 
Union City, Tenn. 
U. 8S. ENGINEER OFFICE, Jackson- 


ville, Fla., July 3, 1911.—Sealed proposals 
for dredging at Trout Creek cut and con- 
structing shore revetment, St. Johns 
River, Fla., will be received at this office 
until 12 M., Aug. 3, 1911, and then pub- 
licly opened. Information on application. 
GEO. R. SPALDING, Capt. Engrs. 
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CEMENT. | =] | 


COUNTY CONTROLLER'S OFFICE, EXAM | NATI ONS 


Reading, Pa., June 30, 1911. 
Sealed proposals will be received at this 

Space under this heading is sold for 
notices of Civil Service Examinations, etc. 










office up to 10 o'clock a. m., Tuesday, 
July 25, 1911, for furnishing the County 
of Berks with between thirty and forty 
thousand barrels of cement. Specifica- 
tions and blank forms of proposals can 
be bad at the County Commissioners’ Of- 
fice, at Reading, Pa. 

All bids must be accompanied with a 
certified check equal to 10 per cent. of 
the aggregate amount of the bid. The 
right is reserved to reject any or all bids. 

A. L. RHOADS, 
County Controller. 


SEWERS AND PAVEMENT. 
Americus, Ga. 
Sealed proposals will be received by 
the Mayor and City Council of Americus, 
Ga., until 7 p. m., July 10th, 1911, for the 
construction of pipe sewers and appur- 
tenance, approximately twelve miles, also 
for the pavement of its business streets, 
aggregating approximately 50,000 sq. yds. 
A deposit of $5 will be required when 


Municipal Civil Service Commission, 299 
Broadway, New York, July 5, 1911. 


PUBLIC NOTICE IS HEREBY GIVEN that 
applications will be received from 
Wednesday, July 5, until 4 P. M., Wednesday, 

July 19, 1911 


for the position of ASSISTANT ENGINEER 
re AND WATER WASTE 


No application delivered at the office of 
the Commission, by mail or otherwise, after 
4 P. M., July 19, will be accepted. 

The examination will be held on Friday, 
August 11, at 10 A. M. 

The subjects and weights are: Technical, 
6; Experience, 3; Report, 1; 75% required 
on technical and 70% on all. 

Candidates are required to have had three 
years’ experience in field work with a thor- 
ough knowledge of the principles and prac- 
tice of hydraulics. They should be thor- 
oughly familiar with the methods of meas» 
uring flow of water by gauges, pitometer 
and meter. They should be capable of in- 
the plans and specifications are taken ee eee of pitometer tests of water 
which are on file in City Engineer’s of- mains an competent to direct men for 

, : investigation of water waste. Minimum age, 
fice. The Council reserves the right to 21 years. Four vacancies in Department of 
reject any or all bids. Water Supply. Gas and Electricity at sal- 

T. N. HAWKES, aries from $1,800 to $3,000 per annum. 
Clerk and Treas. 1-1t F. A. SPENCER, Secretary. 


J. B. ANSLEY, City Engr. 


PROPOSALS FOR INSTALLING NEW 
STEAM BOILERS IN OFFICERS’ 
QUARTERS AT MADISON BARRACKS, 
NEW YOR;:.—Office of the Quartermas- 
ter, Madison Perracks, New York, June 
28th, 1911.—Sea..:- proposals, in tripli- 
cate, for the removal of old: and installa- 
tion of new steam boilers in five (5) 
officers’ quarters at this post, will be re- 
ceived at this office until 2 p. m., July 
27th, 1911, and then opened. Plans and 
specifications may be had upon applica- 
tion to this office. For securing these, in- 
tending bidders should forward certified 
check for $10.00; check will be returned 
upon return of plans. The United States 
reserves the right to reject or accept any 
or all bids or any part thereof. En- 
velopes containing proposals should be 
indorsed ‘‘Proposals for installing steam 


Agencies or Bureaus 


$1.50 per Inch per Insertion 


Space under this heading is devoted to 
notices of employment agencies, bureaus, 
trade schools, etc. 





The American Service Co. 


PITTSBURG, PA. 


Require at once Engineers and Assistant on 
Highway and Street Improvements in New 
York, Conn., Pennsylvania, Georgia, Ten- 
— igh —— — 
; x woe So ah, Colorado, Texas, ontana, est Va., 
es ee Pennsylvania. Hydro-electric Designers and 
eet a ys mg od = oie Engineers, 
= . uenos Aires, Michigan, Washington, Geor- 

PROPOSALS FOR REMOVING ROCK. gia, Canada, Maine. Mining Engineers in 
| U. 8. Engineer Office, 401 Custom | Alabama, West Va., Utah, Mexico. Munici- 
House, San Francisco, Cal., June 27, 1911, pal Engineers’ Assistants: also two Secre- 
—Sealed proposals for removing Rincon taries to Chamber of Commerce; also Struc- 
Reef Rocks and Contissima Rock, in and tural and Mechanical Designers, Checkers 
near San Francisco Bay, Cal., will be re- and Detailers on Factory Bldgs., Mill Bldgs., 
ceived here until 12 noon, July 27, 1911. Power Plants and several architectural 
Information on application. JOHN BID- draftsmen referred. at once to immediate 
DLE, Col. “Engrs. positions. Additional Special Correspondents 
at large required. 1-1t 

U. S. ENGINEER OFFICE, Galveston, 
Texas, July 4, 1911.—Sealed proposals for 
constructing a stone dike on St. Joseph 
Island, Aransas Pass, Texas, will be re- 
celved at this office until 12 m., August 
4, 1911, and then publicly opened. _In- 
formation on application. G. P. HOW- 
ELL, Major, Engrs. 
DON Ti en ep) eu ET he a ag FOR SALE. 


For Additionnal One of the best equipped and best paying 


PROPOSAL Engineering Offices 


Advertisements in Eastern Colorado. Address 


BELL & WHITE, 
1-2t Lamar, Colorado. 


See page 13 


FOR SALE. 
25 Horse Huber 


Traction Engine 


Steel Gearing; Automatic Steering Device, 
CHIEF draftsman for mechanical department | PRACTICALLY NEw. 
of large corporation building a general | No. 4 Champion Stone Crusher, on wheels 
line of cranes, coal and ore handling ma- | with Elevator. CHEAP. 
chinery, etc. Must be a man of large ex- THE DUQUESNE COMPANY, 
perience and have good knowledge of | 1-2t Pittsburg, Pa. 
structural work. Position permanent at 
good salary Location northeast. Ad- FOR SALE. 


dress ‘‘P. A. 1,"’ Engineering News, New | 
York 1-3t 


CHIEF draftsman wanted by New York “The Engineer” (London); 1887-89 and 
structural firm. All applications must | 1893-1910; 42 vols.; unbound, with indices. 
give full particulars, and will be treated | Subscription price, $9 per year. Proceedings 
confidentially. Address ““O. A. 1,” Engi- Am. Inst. Min. Eners.; 1 1910, 22 vols. 
neering News, New York. 1-1t | Half-moroceo. Proceedings Western Railway 

Club; 1899-1910. Cloth, % leather “Illinois.” 

Address V. A. 1, 1138 Monadnock, Chicago. 


Situations Open 


{ (Or Vacant) 


Miscellaneous Wants 





Your Proposal Notices 
In Engineering News 


Reach the Largest Circulation in the 


WANTED. 


100 Flat Cars 


20-in. gage 


ATLANTIC TERRA COTTA CO., 
"= Please Mention ENGINEERING NEWS 
N70 Broadway, New York. | 


AILWAY TRACK THE AUTHORITY ON 
R»» TRACKWORK TRACK MAINTENANCE 


———— 


a a toe = bay peace ti Am. Soc. <r 
OTR ; ne 3 lhustrations, tables 
Third Edition, Price $3.50 ne¢ Deseripticccivesiar on vequest 


|| THE ENGINEERING NEWS PUBLISHING CO., 220 Broadway, New York City 


BOOKS FOR MUNICIP: [ 
OFFICIALS AND ENGINEE! § 


MUNICIPAL FRANCHISES. In two volumes. By | 
F. Wilcox, Ph.D., Chief of Bureau of Franchises. | 


Service Commission, First District of New York. 


Part 1—Introductory. Part 2—Pipe and Wire Franchises. Part 3 
portation Franchises. Part 4—Taxation and Control of Public Utilities 

These books are indispensable to engineers with a consulting practic 
engineers; municipal engineers; chief engineers for steam and electric r 
public service commissions; attorneys; bankers; investors and Public |i 


i 


This is the only work of its kind, and owing to the author’s intimate kn. 
of civic affairs it may be regarded as the last word on the important su} 
franchises for many years to come. 


Vol. I~xx + 710 pages. Vol. II—xxi + 885 pages 
Cloth; 6% x 8 inches; $5.00 per Volume. 


SEWAGE DISPOSAL WORKS. By Hugh P. Raikes, 
M. Am. Soc. C. E., M. Inst. C. E. 


This book has been written to supply the demand for an up-to-date and 
impartial review of the modern methods of sewage purification. The c! 
and biological aspects of sewage disposal have been very fully dealt wit! 
number of writers, but this forms the only work from which equally fu 
reliable information can be obtained regarding the more practical side . 
question, considered from the point of view of the engineer. We can. wi: 
hesitation, highly recommend the book to all engineers interested in this fr 
tant and timely subject. 


Cloth; 6 x 9 inches; 429 pages; 72 illustrations; $4.00. 


CLARIFICATION OF SEWAGE. By Rudolf Schmeitzner. 
(Translated from the German by A. EB. Kimberly.) 


Contains data on the most important sewage clarification Plants in German 
cities and a review of the essential processes and devices now used in Ger uny 
in the preparatory treatment of sewage. As but one subject is treated the 
author is enabled to go into great detail. 


Cloth; 6 x 9 inches; xiv + 113 pages; 42 illustrations and 2 folding plates; $1.50, 


HANDLING AND USAGE OF SLUDGE. By Alexander 
Elsner. 


(Translated from the German by Kenneth Allen.) In preparation 


THE ART OF ROADMAKING. By Harwood Frost, Mem. 
Am. Soc. M. E. 


A treatise on the problems involved in the building of roads and streets, the 
various roadmaking materials, qualities of roads suited for various purposes, 
and other information written in a non-technical style suitable for the general 
reader. Contains a Digest of the State-aid Road Laws of the Various States, 
and a Bibliography of Roadmaking Covering a Period from 1600 to date 


Cloth; 6 x 9 inches; xvili + 544 pages; 263 illustrations; $3.06. 


MODERN METHODS OF STREET CLEANING. By 
George A. Soper, Ph.D., M. Am. Soc. C. E. 


This book consists of notes based on Dr. Soper’s personal experience as a 
specialist in sanitation and upon studies made by him in Europe in 1907 when 
acting in an advisory capacity to a commission on street cleaning for New York, 
appointed by Mayor McClellan. 


Cloth; 6 x 9 inches; 200 text pages; 100 illustrations; $3.00. 


ROAD PRESERVATION AND DUST PREVENTION. 
By William Pierson |'Judson, M. Am. Soc. C. E., M. 
Inst. C. E. 


A book urgently needed by road builders and engineers who are called upon 
to solve the problems confronting them in the maintenance of many thousand 
miles of macadamized roads. 


Cloth; 6 x 9 inches; 144 pages; 16 illustrations; $1.50. 


CITY ROADS AND PAVEMENTS, SUITED TO CITIES 
OF MODERATE SIZE. _ By William Pierson Judson, 
M. Am. Soc. C. E., M. Inst. C. E. 


FOURTH EDITION, REVISED] AND ENLARGED. 


A concise treatise by a famous authority on the various kinds of pavements 
in practical use, costs of laying and maintenance and many statistics for cities 
and localities in the United States, and references to European practice. 


Cleth; 6 x 9 inches; 197 pages; 69 illustrations; $2.00. 


ECONOMICS OF ROAD CONSTRUCTION. By Hal- 
bert P. Gillette, M. Am. Soc. C. E. 


SECOND EDITION, ENLARGED. 
Cloth; 6 x 9 inches; 48 pages; 9 Illustrations; $1.00. 


SPECIFICATIONS FOR STREET ROADWAY PAVE- 
MENTS. By S. Whinery, M. Am. Soc. C. E. 


These specifications, prepared by one of the foremost authorities on © ad 
construction, embody the results of extended experience and expert observa(\on. 
Every city engineer and contractor having to deal with highway improvem<«.'s 
will find this work invaluable. 


Paper; 6 x 9 inches; 56 pages. 50 cents. 


WIDTH AND ARRANGEMENT OF STREETS: A STU!Y 
IN TOWN PLANNING. By Charles Mulford Robins«n. 


(In preparation.) 


Mr. Robinson is so well known in municipal improvement circles tha’! he 
needs no introduction. His books, “Modern Civic Art” and “The Improve st 
of Towns and Cities” have gone through several itféns, and it is expe ‘ed 
that the forthcoming work wil! be the last word that particular featur: of 
town planning. 
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